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DISTRICT:  Missoula  1130 
DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  July  31,  1985 


PROJECT  NUMBER  &  NAME  DESCRIPTION 


M-HRS 

NEXT       USED  THIS  EST 

MILE-        REPORT        %  COMP 

STONE        PERIOD      COMP  DATE 


630 

Kallspell  Strip 
F  1-2(24)121 

PMS 

1,2  Miles 

Plans  to 
Checker 

0 

50 

Mar  3 
1986 

268 

Mullan  Road 
RS  263-1(4)1 

G.GS.PMS  &  Structure 
4.2  Miles 

Plans  to 
Checker 

58 

55 

Sept  17 
1986 

603 

Llbby  Southeast 
F  1-1(19)38 

PMS 

6.5  Miles 

Final 
PIH 

0 

6 

Jan  27 
1987 

845 

St.  Regis  Northeast 
F  35-1(5)0 

PMS  &  Widening 
3.4  Miles 

Plans  to 
Checker 

17 

60 

Dec  1 
1987 

024 

Flathead  Co.  Line-South 
F  5-2(3)86 

G,  GS,  PMS 
7.2  Miles 

Plans  to 
Checker 

66 

87 

Sept  17 
1986 

243 

Dixon  -  North 
RS  212-1(]L)0 

G,  GS,  PMS 
3.2  Miles 

Prelim 
PIH 

58 

18 

Nov  1 
1985 

772 

West  of  Dixon  (Revais  Cr.) 
BRF  6-1(28)105 

Structure  &  App. 
0.5  Miles 

Final 
PIH 

0 

6 

Nov  25 
1987 

649 

Meadow  Creek  -  South 
S  508-1(2)12 

G,GS,PMS,&  Structure 
5.5  Miles 

Prelim 
PIH 

0 

5 

Oct  4 
1986 

Perma  -  Dixon 
F  6-1(30)91 

G,GS  PMS 
17.3  Miles 

Prelim 

PIH 

0 

5 

Oct  30 
1987 

706 

Missoula  -  Bonner 
IR  90-2(75)106 

Cone.  Surf.  Rehab. 

Prelim 
PIH 

92h 

23 

Oct  21 
1985 

DISTRIBUTION:     CONSTRUCTION  BUREAU  -  Original 
DISTRICT  OFFICE  -  Yellow  Copy 
ORIGINATING  OFFICE  -  Yellow  Copy 


bl8/40Ka/STND40 


/ 
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DISTRICT:  Missoula  1130 
DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  July  31,  1985 


M-HRS 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

USED  THIS 
REPORT 
PERIOD 

% 

COMP 

EST 

COMP 
DATE 

632 

Post  Creek  -  Ronan 
F-HES  5-2(25)38 

PMS 

8.4  Miles 

Plans  to 
Checker 

51 

90 

July  11 
1985 

602 

Big  Fork  South  &  West 
FR  52-1(3)18 

PMS 

16.9  Miles 

Prelim 
PIH 

0 

1 

567 

Elk  Hill-Lion  Springs 
F  1-1(12)65 

G,  GS,  PMS 
3.3  Miles 

Plans  to 
Checker 

106% 

77 

Jan  2 
1987 

521 

Hamilton  -  Corvallis 
RS  269-1(5)0 

PMS  &  Widening 
6.1  Miles 

Design  Planning 
Report  0 

0 

June  1 1 
1986 

860 

Blue  Bay  North  &  South 
F  52-1(5)3 

PMS 

18.0  Miles 

Final 
PIH 

0 

I 

873 

Perma  Canyon  Roadway 
RS  382-1(1)1 

F,  GS,  PMS 
2.8  Miles 

Final 
PIH 

0 

45 

May  12 
1988 

635 

Seeley  Lake-Inez  Lake 
FR  83-1(3)15 

PMS  &  Widening 
8.3  Miles 

Final 
PIH 

38 

9 

Oct  29 
1989 

816 

Big  Fork  -  East 
F  83-1(3)74 

PMS  &  Widening 
8.7  Miles 

Final 
PIH 

56 

65 

May  6 
1986 

634 

Clearwater  Jet  -  East 
FR  24-1(16)32 

PMS  &  Widening 
11.8  Miles 

Prelim 
PIH 

195% 

22 

Sept  27 
1985 

770 

Ovando  -  East 

RTF  -  HES  24-2(16)43 

PMS  &  Widening 
12.3 

Planning 
Report 

33 

7 

Sept  13 
1985 

DISTRIBUTION:     CONSTRUCTION  BUREAU  -  Original 
DISTRICT  OFFICE  -  Yellow  Copy 
ORIGINATING  OFFICE  -  Yellow  Copy 


bls/40Ka/STND40 
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DISTRICT:  Missoula  1130 
DISTRICT  DESIGN  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  July  31,  1985 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 
USED  THIS 
REPORT 
PERIOD 

% 

COMP 

EST 

COMP 
DATE 

604 

Eureka  -  South 
F  5-4(2)174  U-1 

G,GS,PMS&  Structure 
12.6  Miles 

Final 
PIH 

0 

11 

Nov  13 
1989 

861 

Ravalli  Weigh  Station 
F  5-2(30)27 

Scale,  Scale  House 
&  Approaches 

Final 
PIH 

0 

5 

Sept  26 

1986 

880 

Happy ' s  Inn 
F  1-1(26)69 

PMS 

11.3  Miles 

Planning 
Report 

0 

1 

Nov  25 
1988 

788 

Marion  West 
F  1-2(22)90 

PMS  &  Widening 
9.8  Miles 

Final 
PIH 

81 

20 

Nov  1 

1985 

724 

Whitefish-Olney 

Timber  Removal 

Prelim 
PIH 

0 

0 

Dec  1 
1986 

Arlee  -  St.  Ignatius 

PMS 

15.9  Miles 

Final 
PIH 

0 

0 

Ronan  -  Poison 
F  5-2(9)46 

PMS 

11.7  Miles 

Final 
PIH 

0 

0  ■ 

McGregor  Lake  E  &  W 

PMS  &  Widening 
8.5  Miles 

Prelim 
PIH 

0 

0 

Thompson  Falls  -  East 

PMS  &  Widening 
4.7  Miles 

Prelim 
PIH 

0 

0 

Missoula  West 
IR  90-2(78)94 

Cone.  Surf.  Rehab 
12.0  Miles 

Planning 
Report 

0 

0 

DISTRIBUTION:     CONSTRUCTION  BUREAU  -  Original 
DISTRICT  OFFICE  -  Yellow  Copy 
ORIGINATING  OFFICE  -  Yellow  Copy 


bls/40Ka/STND40 


CMS- 14 


DISTRICT:    Af,&soo  i-/}. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  J-So-a^ 


PROJECT  NO.:  T-TCr  7<l-/fci)  1 7  u^&&  ^ 
PRO  J.  NAME:     St.  /P^-g^/j-    ^.  tti^j  . 

LENGTH:  6>,  6  /)0,ce^s  

COUNTY:   

CONTRACT  TIME:     2  2g  t^o^^^^^,  J^^yj 
ORDER  TO  PROCEED  DATE:  _i/~/c,~s</ 
%  COMPLETE: 
%  TIME  USED: 


CONTRACT  AMOUNT:     $  7^  &C.  d.  &'-/ 

CONTRACTOR:     Y^fiSHitjC^roi^  Co^^y.  Cp. 
FROM  (town):       MisjooL-A  ^  rnv 

AWARD  DATE:       T/^^.  3      I  ?  6^  

DATE  WORK  STARTED:      /ViftgcH  5-^/98^ 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE:  fi^cr.  f^/iSs 

NO.  DAYS  WORKED  PER  WEEK:  ^  

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


/ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Zfirr,£s    L.  gyP  TELEPHONE:  _ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^       ADDRESS:       Sr/^ia.    i?g>^rg  V?"?- 


6  V  7-  2-V(^  o 


GENERAL:    <<»,yy<g^^  pUa^^  e    f  ^r*^re  a/   Se^l  t 

7-3a-8S  o-x   P/jJO.  jLr-.  kJ0 -yT^^^3>a  Z  .    T-fe^s   co^fiAr^.  %   CLrt>  //o  * 

■^/v"C?j-^  yoa'P..j  J>/./r?;y  S.'r-y^^/'  i  C.T     ^  Pf. /n,\  <gax<r  ^  yoo^r.  j  ^/^^j  Ji^'if 
fiC'Dc   Cj,^^.  X    /oo7^      ±~ycA,^  C^/^  -        9.  J   /9//  D^,)*.  P.'^e^  9y^cy         ^ , 
firbfc^Ta^j-  ^  /o.'?^  J    /^^  c/c// r^j.  Z??^/'/.  r  /Oo7a  ^   X^^^;^^  if  f^^t  z  33  C-Aoi^ 
P*^r,  t               /Ci^^                (^Ar.C^)~  /Oo?,.  y  /^r,^^.          c  ^  (Ph^)   -  ?  1-  ?a  j  Cfi^cj  p^r^ 
-  A/3  7o    ■  '/^  :  /-  J"/^  ,  /  ^>jf  /c/  -  yo  a  ^  y  /9      X.>^  ^  7  6  /L  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-29U 


DISTRICT:     //^O  ^s/^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7-  3/-^S~ 


PROJECT  NO. :  rZ&<70'/^/)27  U'f  0 
PRO  J.  NAME:    ST,  ^  ^ 


LENGTH: 
COUNTY: 


CONTRACT  TIME:         //Q  Qoyj 


CONTRACT  AMOUNT: 

CONTRACTOR:  /^g C^/H^^Cr'  Xhc/ui'fn^  < 
FROM  (town):         ^^^o/^^/Xl^    U/a . 

AWARD  DATE: 


DATE  WORK  STARTED:  ^-/^^/^^ 


ORDER  TO  PROCEED  DATE:    ^ "  ?0'  ^4- 

%  COMPLETE:  £^   

%  TIME  USED:  7^  %  

NO.  MEN  EMPLOYED: 
ACTUAL  COMPLETION  DATE: 


PROBABLE  COMPLETION  DATE:    /O' /-  f?<^ 
NO.  DAYS  WORKED  PER  WEEK:  7 
NO.  SHIFTS  PER  DAY:  / 
NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  \jcfct  ^,  f(Afy  TELEPHONE:  f>'2.  O 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^       ADDRESS:  j2jPCt  ^  


GENERAL:      577  /^y/j  U^f  —      /^^C^    CeP^Ct^-fc  S 

pfar-<^.    

•¥kt    ^  S/O^^s  />^s  ^ggr^  ^/^c^cf 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


ms-u 


DISTRICT:    j4^/SS  <^(A. /iK^ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^P^^^t C'f  /i^^ 

PROJECT  NO. :  JTJ^  f^'/^/^o)^^  CONTRACT  AMOUNT:     $  j2  VV^^  ^^^>fO 

PROJ.  NAME:    '77/-/:'/ a  -^jt/"  CONTRACTOR:     Arr)irfcM\  /^sf/i^/J-T/tr. . 

LENGTH:  ^ ^ '  FROM  (town):  >^/>jf^^/^ 

COUNTY:     y^^/ /  ^j7?,  \s5£,'^l^  AWARD  DATE:  3  'Ji-^' 

CONTRACT  TIME:  ^S^ M//)  DATE  WORK  STARTED:  ^'>3.-gS^ 

ORDER  TO  PROCEED  DATE:    /j^- X^'^S''  PROBABLE  COMPLETION  DATE:  ^-J^gS^ 

%  COMPLETE:   2A   NO.  DAYS  WORKED  PER  WEEK:  ^ 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   / 

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:  ^ / 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  i^/^a /J ^TZ^Wa.  TELEPHONE:  7 72^2- -  ^S'S  1? 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    /J^       ADDRESS:  /P/ t^-^^^yl 


GENERAL:  ^/^^  ^^/Jl^      ^/^  T^X  /^A//?///!^ 

y^tr  >^/^<  y^T  -z^jj^  /  ^^^^/^ 

/^^''^S-<7r  ^>r?     A/yJO^  Af/7^    A///  4Cr   y^yk    -/>/>o€/ . 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-29U 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  '^-J<P'SS 


PROJECT  NO.:  9o  zhl)'i^ 

PRO  J.  NAME:     /V/ss^u/a  EAKT  £  l^/P^T 

LENGTH:  

COUNTY:  /*OtsSr,uJA-  

CONTRACT  TIME:  /SS  


CONTRACT  AMOUNT:     $  9lO,  'y^J.  OQ 
CONTRACTOR:       XHMQ  Cn. 
FROM  (town):      ^Zur^  /^/A^  ro^/yo 
AWARD  DATE:  ^-y-j'V  


DATE  WORK  STARTED:  ^-/f-^ 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:         CS  fn 
%  TIME  USED: 


NO.  MEN  EMPLOYED:  _[]_ 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Lu,,/.^^  C.  M^t  TELEPHONE: 

ADDRESS:       n/ryyTT  HrbHu.y^ 


NO 


OF  ENG.  PERSONNEL  EMPLOYED:  3 


^^9  -  C^9/ 


GENERAL:  C?^^^/^  ;^^  rru^r//^^  .  ^^^x^r o  y.  s/s<^^  /'CC/^  //jr^ 
(^r?/4'/r</ — <^oi'./-/^^      /o^^/-^.  r-^^j^ /^(TCX*  .r^/^/-^         _r/^  ^i^-y 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  ^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     J"ly  30,  1985 


PROJECT  NO.:     IR  90-3(61)142   CONTRACT  AMOUNT:     $1  ,777,337.75 


PRO  J.  NAME:  Bearmouth  East  and  West  CONTRACTOR:  Jim  Gilman  Excavating  Inc. 
LENGTH:  7.6  Miles   frqm  (town):  Montana 


COUNTY:  Granite  AWARD  DATE:     August  29,  1984 


CONTRACT  TIME:    60  Working  Days  date  WORK  STARTED:     January  15,  1985 


ORDER  TO  PROCEED  DATE:    Sept.  24.  1984    PROBABLE  COMPLETION  DATE:     August  30,  1985 

%  COMPLETE:   90   NO.  DAYS  WORKED  PER  WEEK:  5 

%  TIME  USED:  83  NO.  SHIFTS  PER  DAY:  1 


NO.  MEN  EMPLOYED:  20  nO.  HOURS  PER  SHIFT:  8+ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  _ 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    Allan  J.  Dutton  TELEPHONE:  288-3875 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:     8  ADDRESS:  P.O  Box  264 


Drummond,  Mt.  59832 


GENERAL:        The  Contractor  began  3/8"  O.G.F.C.  on  July  17th  and  completed 
East  and  West  bound  lanes  plus  ramps  on  July  25th.    Gilman  Excavating  also 
placed  3/4"  type  A  Gr.  2  gravel  for  rest  of  guard  rail  slope  flattening  and 
shoulder  gravel.    On  July  26th  and  26th  6  trucks  hauled  1/2"  Minus  material 
to  Drummond  Maintenace.  

 Lill-  Sub  Contractor  has  been  raising  rail.    Reflective  Washers  are 

installed  on  all  the  guardrail.    Barrier  delineators  are  not  yet  placed.  Sub- 
Contractor  has  also  began  removing  guardrail  behind  the  town  of  Drummond  CO. 
No.  1  .     Striping  operations  are  anticipated  to  begin  August  5th. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /J^^.^^  Z^.  /9/9Mr 


PROJECT  NO. 
PROJ.  NAME:  QjrS^^r-^u...  J  aL 
LENGTH:    jT.  ;g  /  ^^^^< 
COUNTY:  >  ^^^^ 


CONTRACT  AMOUNT:     $    ^           ^3^>  / 
CONTRACTOR:     /l,^^^..^^    C^.^..^^   ^  , 
FROM  (town):  /^.^/^< 
AWARD  DATE:  /L-2.8-S^  


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  ^ 

%  TIME  USED:   ^ 

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS: 


PROJECT  MANAGER:  Ja<.^  /l.^.^An 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


J- 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-IA 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      S  '  /  '  > 


PROJECT  NO.:    A    /'  Ml)'/ , 


PROJ.  ^mS.wo;J,„,„^.  y  r,..r/y  /^../^. 


LENGTH 
COUNTY: 


CONTRACT  TIME:   /     r  Z^V^/ 

ORDER  TO  PROCEED  DATE:         - / 'S 

%  COMPLETE:   y' 

%  TIME  USED:  

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  /  ■'Z /^^-y ^1/,,^. 
CONTRACTOR:     4 ,  . .  ...  /3 y. UA 
FROM  (town):  /// Z^-, ..^ . jC 
AWARD  DATE:  -I^U^^^tJ 
DATE  WORK  STARTED: 


t  ) 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK:  ^ 

NO.  SHIFTS  PER  DAY:   /_ 

NO.  HOURS  PER  SHIFT:  /  ^- 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER: 


LV/;  ^  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  S_z/r     ADDRESS:  /^^^    ^  -v^ 


GENERAL: 


7^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-U 


DISTRICT:  J^/J-^i^U  'A^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


CONTRACT  AMOUNT: 
CONTRACTOR: 
FROM  (town) 
AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  ^'S^^- 
1  COMPLETE:  O  


1^ 


%  TIME  USED:   

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:  ^-^'^ 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


/- 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:   T^^-u,  r,    4 ^- r-J  TELEPHONE:                   ^9  9/ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:   


GENERAL:  A'/y^/  ^  ^///yt-'R-     /j5  .     t£  '■  .r  j  /'J <i  r  ^-' ^  . 

x4f/^^  ^r)   J^fj^ii'  ^Ik  ^x.■'■^/  /a 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:  ffJj<:<inuJr, 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         ?-  ^^-I^X 


PROJECT  NO.:    B/^r2^^J  0)  QQ 
PRO  J.  NAME:    AK /^.i^ /^/..^Ji^  K^..^ 

LENGTH:        Q, /J   

COUNTY:   fnn)^  J/  

CONTRACT  TIME:  D 


CONTRACT  AMOUNT: 

CONTRACTOR:      hf\'^,r,^,^  H.^. 
FROM  (town): 
AWARD  DATE: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:     /O -27)  - 

%  COMPLETE:  

%  TIME  USED:  

NO.  MEN  EMPLOYED:  y-S  

ACTUAL  COMPLETION  DATE: 


PROBABLE  COMPLETION  DATE:  S'/'/^S^ 
NO.  DAYS  WORKED  PER  WEEK:  ^ 

NO.  SHIFTS  PER  DAY:  /  

NO.  HOURS  PER  SHIFT:  S  


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER 
NO.  OF  ENG 


PERSONNEL  EMPLOYED:  /^2, 


TELEPHONE ; 
ADDRESS : 


<^t    /-he    Co^irrxl  evresoi/^  /nr    .<:r,rr,c>    ^y^,^.^  oun^^^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-14 


DISTRICT:       //^  S. 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     S  ~  / "  ^  ^ 

PROJECT  NO. :  /  //^^  y/y/  ^/-/      CONTRACT  AMOUNT:     $       ^  ■Z::P^.^<^ 

PROJ.  NAME:    ^^--.Z  of  /q  _^^£^NTRACT0R:  y^y^^  /  ^Jru 

I^NGTH:    FROM  (town):        >^^///>^^  C 

COUNTY:  AWARD  DATE:  J/^nZ     :Z£  / 

CONTRACT  TIME:  DATE  WORK  STARTED:  3-/-^'^ 

ORDER  TO  PROCEED  DATE:      z^-  JT      PROBABLE  COMPLETION  DATE:      g  -/^-  8^  ^ 

%  COMPLETE:   /  NO.  DAYS  WORKED  PER  WEEK:  ^ 

%  TIME  USED:   ^  %           NO.  SHIFTS  PER  DAY:  / 


NO.  MEN  EMPLOYED:              '  ^                  NO.  HOURS  PER  SHIFT:   S 

ACTUAL  COMPLETION  DATE:     ■  '  

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  — 

EFFECTIVE  OPENING  DATE:   —  

PROJECT  MANAGER:  Jj/r!    /V///^Vw/ TELEPHONE:         ^  "/f V9  /  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  / ADDRESS:      /;^,  -^^y^  ^ 

rr/'ir^  fjr^        ^  .vr/^/ /    /r?;/>/  ^  ^/^^^, 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:  /^^/^5£ujg^ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    ^  /fu^^i  //  /^/-^ 

CONTRACT  AMOUNT:     $  g'^^J^P-C^  ,  J2._3 

CONTRACTOR:    ^^/7  /h  ^A'^ 

FROM  (town) :  J^^^  ^^/^^  y>^V  ^ 

AWARD  DATE:  J2--  Jj-^jS^  

DATE  WORK  STARTED:        ^'/S-^ i<'^<' 

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 
ACTUAL  COMPLETION  DATE:  ' 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:    ' 

PROJECT  MANAGER:  rJ2^^^  ^^^^7  TELEPHONE:  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


PROJECT  NO.:  /^J^  J^/O-  'X 

PRO  J.  NAME:   y^/V^t^  -  ^a^X 

I^NGTH:    A//^J 

COUNTY:  /.^/C^  

CONTRACT  TIME:  ^ U^Z)  

ORDER  TO  PROCEED  DATE:  3  gj^ 

%  COMPLETE:  /^^  

%  TIME  USED:  

NO.  MEN  EMPLOYED: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:  /^^Z^SSj^t;^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING 


)GRESS  REPORT 


PROJECT  NO.:    j/^^  S'^  '^'//^)  ^  CONTRACT  AMOUNT:,   $  "7^/  7/^,S'S^ 

PROJ.  NAME:    >^/^^>n -jS^z^/-/  CONTRACTOR:    ^J^sf^^/^  /^7^/-/^ 

LENGTH:  //  ^  S  FROM  (town):  y^/j^oujif^ 

COUNTY:  /^/V7^^AvL/  AWARD  DATE:  /X  'S'" 

CONTRACT  TIME:         7S' MJ/^  DATE  WORK  STARTED:       ^  -^/-^S^ 

ORDER  TO  PROCEED  DATE:     ^'/^'SS^  PROBABLE  COMPLETION  DATE:  ^-/'S^ 

%  COMPLETE:   ^  ^   NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:   ^  ^   NO.  SHIFTS  PER  DAY:   / 

NO.  MEN  EMPLOYED:   ^   NO.  HOURS  PER  SHIFT:   ^ 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:    (p c ^ / J ^"/ZJtj'k.  TELEPHONE:  7'>>'^  -^S'-^ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^  ADDRESS:  /I  I Jf-^Z-^^Y) 


GENERAL 


✓^i^//    /^^'/■aJ/^r/'/'^Ti     /^j^-r  /OtiCA:^. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 

YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE 
3255-2914  / 


CMS-IA 


DISTRICT:  /^/i$SaH 

CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  ^/^Sf^^-f  / 

PROJECT  NO.:  CONTRACT  AMOUNT:  $  ^ '7j^ 
PROJ.  NAME:  y^,^^               -M'S^OU L  CONTRACTOR:     /^^^  /^/y^f  {^,d>> 

I^NGTH:    "   FROM  (town):  A^/s^^u/^ 

COUNTY:       y^j?-^^^  /k   AWARD  DATE:  ^^-^"^  -  ^3 

CONTRACT  TIME:  DATE  WORK  STARTED:  P-^  ^ ^ 

ORDER  TO  PROCEED  DATE:  /^^^l^^rJ^  PROBABLE  COMPLETION  DATE: 


%  COMPLETE:   /^J^   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:  X^^, 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  ________ 

PROJECT  MANAGER :  '^nt^i  //Jf/li^^  j  TELEPHONE :  C  V  /  / 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL 


A 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:  yO^jsicy^ 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PROJECT  NO. 


so 


PRO  J.  NAME:     ^.iti^y  .  Ja,S^A^  A»/aJ 


LENGTH: 
COUNTY: 


7^ 


CONTRACT  TIME:      -gg    .Cyi>r  y^^^ 


CONTRACT  AMOUNT:     $  S'^'S,  OS'J. 
CONTRACTOR:      (^/g^  JTjrr^^ 

FROM  (town):  y^^i^   

AWARD  DATE:  '^-T^-f-Y  


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  ^^^y 

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  ^-S/'BS 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER: 
NO.  OF  ENG 


PERSONNEL  EMPLOYED:  ^ 


TELEPHONE ; 
ADDRESS : 


GENERAL:        ii^<-i<  rT  ^LauA>^    ^9*^^ y-i» ir/j^ /  .^^jc-r-  ^^t^r^^crrt^ 

/f^.g./«>#J>>  ,    «<Vj^    r^^AAy  ^^A/"  .^f»*yjt,irt^^^^^^  .  


^^'j^y  7gr-^<fl^  '^''2-^  -^S"     ^    ^t^Ajt  y>y/ri 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


JUL  3  i  1985 


i 


DISTRICT:  _A±^ssoa^ 


C:?urln!ent  cf  Highways 
Missoula.  Mi  i^m 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 


FOR  THE  PERIOD  ENDING: 
f^TF  hz  Cia)  14  Z. 


PRO  J.  NAME ;  a/ /^^s.r  -  /l/  jr^x>.: 

LENGTH:  /o ,  4  /^//i£S  

COUNTY:  /r^^  77^i£Y)£,  


CONTRACT  AMOUNT:     $  S  4SS  V'^  /.  43 
CONTRACTOR:     /^/CO/T  ^  ^.ct-  ^ 
FROM  (town):  :7/?r.^r' 
AWARD  DATE:       /^.Ci^';    ?>.  IfBiT- 


CONTRACT  TIME:  _ 
ORDER  TO  PROCEED  DATE:  / zz  /sr' 

%  COMPLETE:  

%  TIME  USED:  ^ /  

NO.  MEN  EMPLOYED:   S?, 


DATE  WORK  STARTED: 


ACTUAL  COMPLETION  DATE: 


PROBABLE  COMPLETION  DATE:  .J 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   /_ 

NO.  HOURS  PER  SHIFT:  - 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  A''"/^ 

PROJECT  MANAGER:     JT.    ^^^^j  /'ri:?  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ZC  ADDRESS: 


Co. 


t 

^^^^  CffATsr:-     ^   ^J^Sr  ^ncr^r^   jL^^^S  y^^V^^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU    l^^^^    ^QataC  //a^O^i.  . 

YELLOW  -  DISTRICT  OFFICE 


PINK  -  ORIGINATING  OFFICE 


3255-2914 


CMS- 14 


DISTRICT:  y^^^A^ 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 
PRO J,  NAME: 
LENGTH:  _ 
COUNTY: 


FOR  THE  PERIOD  ENDING: 

/tr^  j-'Z /ki)  yj^ 


CONTRACT  AMOUNT:     $    Jl7Jt.  .7£>2..aAf^ 

CONTRACTOR:  ^,1^^^;^^   

FROM  (town):  >e^.J..^ 


AWARD  DATE; 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  y^g 

%  TIME  USED:   — 

NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED; 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  J-JL^-fS 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  TELEPHONE: 

ADDRESS : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


gST-^^  . — ^^^gg^^it/  'y^yXy^  ^^^y». 


r.f>^i^/tt/**e^  :7^f^^y.     ^-yy>  -^j-r  


i^f/^y-f¥t,«yr*i  i^j-'c/xj-^-Ty,  y^r-  ^  Za^^,    ^ySu^^j^  ^iS^yf^  .y-^ ->»•<- 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 

YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE 
3255-2914  •         ^  <^ 


DISTRICT:  yff^oM^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:    ^ ^2..7^j.)^   CONTRACT  AMOUNT:     $   X  ^^iT^Jt/L?. 

PRO  J.  NAME:    y^y<r^^  ^£1.  CONTRACTOR:  x^^^a, 

LENGTH:   ^  S.^  ^.  FROM  (town):  S^t^^^.^ 

COUNTY:         jL^/tr^   AWARD  DATE:  ^c-fi-^ 

CONTRACT  TIME:         ^  DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:     ^-jj^.^S-  PROBABLE  COMPLETION  DATE:  ^t_r 

%  COMPLETE:   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:   ^  -  ?  NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  >«irx^Ay  TELEPHONE:  ySaJc  y^:>0 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _7_  ADDRESS:       ^^j^;,^^  ^^g^  


GENERAL:  /^ryv.^^  >  T^J  JT^^^  ^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT:  MlssouU 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         Joly  30.  1985 


PROsJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


F  5-3(16)126 


Whtteflsh  Weat  &  South 
6.3  Miles 


Flathead 


CONTRACT  TIME:      60  Work  Dava 


CONTRACT  AMOUNT:    $  830.944.11 
CONTRACTOR:        Peak  Paving  Co..  Inc. 
FROM  (town):         Sandpolnt.  Idaho 
AWARD  DATE:         October  31.  1984 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE 

%  COMPLETE:   15 

%  TIME  USED: 


4/16/85 


May  3.  1985 


100 


NO.  MEN  EMPLOYED: 


15  -  20 


PROBABLE  COMPLETION  DATE:  August  85 

NO.  DAYS  WORKED  PER  WEEK:  5 

NO.  SHIFTS  PER  DAY:  1  

NO.  HOURS  PER  SHIFT:  12 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  n/a 

PROJECT  MANAGER:      K.  Chrlalncer              TELEPHONE:  755.5717 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _3_       ADDRESS:   P.O.  Box  400 


Kallspell.  Mt.  59901 


GENERAL:   Subcontractor.  Pack  &  Co..  began  work  on  dlgouts  on  July  22  and 

coapleted  the«  on  July  29.  Abcon  did  the  roto-mllllng  on  July  11  g  12. 

 Prlwe  contractor.  Peak  Paving  started  work  on  July  29  with  leveling  work 

and  will  continue  that  with  the  actual  overlay. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-14 


DISTRICT:  Mlstoula 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7/26/85 


PROJECT  NO.:     F-HES6-1 (26)29 
PRO J.  NAME:     Thoapaon  Falls  N6W 

LENGTH:      16.8  miles  

COUNTY:  Sanders  


CONTRACT  AMOUNT:  $1.707.943.20 
CONTRACTOR:     Glenn  Rehbeln  Exc  Inc. 

FROM  (town):     Lino  Lakes.  Minn.  

AWARD  DATE:  6/6/84  


CONTRACT  TIME:      90  working  dafs 


DATE  WORK  STARTED:  7/6/84 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  ICQ 

%  TIME  USED:  *  

NO.  MEN  EMPLOYED: 


7/2/84 


58.9 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


n/a 


NO. 


ACTUAL  COMPtEtlON  DATE:  6/8/85 


DATE  CERTI^^ED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  6/12/85 
EFFECTIVE  OPENING  DATg:   

TELEPHONE :  755-5717  

ADDRESS: 


PROJECT  MANAGER:    Gary  Marin 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  1-2 


5th  Ave,  m  f.  Montyi*  

P.O.  Box  400  

Kallspell,  Montana  59901 


GENERAL:  Final  Is  100^  complete  and  i»  hmi^nf;  nmr  aiihiiii n-ori  tn  ^hA 
Area  Const.  Supv.   .  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT: 


I  ■<-.<:rt>jL\& 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     ~^^\^    3t  .  1^8^ 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:     $   IfQ-^f^^  ^/in- 

\s  CONTRACTOR:   

FROM  (town):       A.W  (\\Q^S 
AWARD  DATE:        ^-S  -  S 


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  3Q 
%  TIME  USED:  S& 


DATE  WORK  STARTED:      V-  I  -  ffS 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK; 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


NO.  MEN  EMPLOYED: 
ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE:   

ADDRESS : 


_i  

m  


PROJECT  MANAGER:      /  .  J.  nh^^\k 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  Z. 


GENERAL 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-IA 


DISTRICT:  Missoula 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


FOR  THE  PERIOD  ENDING: 
RTF  36-1(2)5 
RTF  6-1(29)10 
:      F-HES  6-1(18)68  

See  Below  

15.0    19.5  7.0 


Sanders 


CONTRACT  TIME: 


90  Work  Days 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  10 
%  TIME  USED:   


5/28/85 


36 


NO.  MEN  EMPLOYED: 


15 


ACTUAL  COMPLETION  DATE: 


July  30,  1985 

CONTRACT  AMOUNT:     $  1,399,979.52 
CONTRACTOR:      Peak  Paving  co.,  Tnc. 
FROM  (town):      Sandpolnt.  Idaho 
AWARD  DATE:         April  26.  1985 


DATE  WORK  STARTED: 


June  11.  1985 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


September  85 

 5  


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  N/A 

TELEPHONE: 
ADDRESS : 


K.  Chrlslnger 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


755-5717 


P.O.  Box  400 


Kallspell.  Mt.  59901 


GENERAL :  Contractor  began  crushing  at  Plains  on  July  8  for  the  maintenance 
stockpile  and  is  continuing  to  crush  for  the  remaining  material  for  the  job. 
Subcontractor,  Nelcon  Inc.  began  clearing  operations  on  July  17  and  Slope 

Flattening  on  July  23.  Trl-State  construction  spent  about  a  week  on  the  lob 
signing  and  working  on  culverts  and  got  nothing  dona  ani  left  the  project. 
No  work  on  the  two  RTF  projects  as  yet.  


*5  Miles  North  of  Plains-North 

*Trout  Creek-Northwest  

★Plains-West  


DISTRIBUTION: 
3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CMS-14 


DISTRICT:  .^^r^^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      CZT/^  /9^S' 

PROJECT  m.-.p-Assj-  y/yy^M^)  i^^Jt.      contract  amount:   $    /-p^  /^Of  

PROJ.  NAME:     ^^'^^j;^^  -t^ir^'^u^  Z^r.  CONTRACTOR:     X^^^^    mJ^^  r^r-. 

LENGTH:    FROM  (town):  ^A^^y 

COUNTY:      S^^z>^^^    4-  ^Jj^^^yAJ         AWARD  DATE:  - ^S"  

CONTRACT  TIME:       Jg^^  DATE  WORK  STARTED:  ^-JL^-fi'^ 

ORDER  TO  PROCEED  DATE:      S^J^^-S-^  PROBABLE  COMPLETION  DATE:  f-yg'^S" 

%  COMPLETE:          ^ %,   NO.  DAYS  WORKED  PER  WEEK:  S 

%  TIME  USED:         J ^  >^   NO.  SHIFTS  PER  DAY:   /_  

NO.  MEN  EMPLOYED:         ^   NO.  HOURS  PER  SHIFT:  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       ^  ytH/j/tf,^^  TELEPHONE:  -SP/^  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     __/        ADDRESS:  yS'^M.   

GENERAL:   ^T^^^^^  «jr-A^    ^^^jl,  ^f-oj^^-r-     7- ^-T-         .  xV^, 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 

YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE 
3255-2914  2  5 


CMS- 14 


DISTRICT:  y]lS3:iuLjg. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      7-3/  -/^^ 


PROJECT  NO.:  3S  -  /  4- 


PROJ.  NAME:  /=^//jS  j:r  4  uJ 

LENGTH:  4.3   

COUNTY:  f^y^-Tk^  ^ /O  O  

CONTRACT  TIME:  u/  (P. 

ORDER  TO  PROCEED  DATE:  /p-^-^.:^ 

%  COMPLETE:  9^  

%  TIME  USED:  /^c>  

NO.  MEN  EMPLOYED:   Si  

ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:    $  S,S^^^  5fD.7.f\ 
CONTRACTOR:      T/' , -  5.-n> ^..^t- 
FROM  (town):     Bfrix^V,)^     U/ ^ 
AWARD  DATE:  9-  3o   


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE; 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  ^J/j 
PROJECT  MANAGER:     ^  P/£Dec(J.'^  TELEPHONE; 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:   / -?  ADDRESS: 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 

DISTRICT:  MlBtoula 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7/26/85  

PROJECT  NO.:    RS 548-1  (5)4   CONTRACT  AMOUNT:  $1.249.387.36  

PRO J-  NAME:    W.  Re.erve  Dr,-N,  of  Kal.  CONTRACTOR:    A->rio.n  A,pK-^^  r^. 

LENGTH:      1.7  miles   FROM  (town):  Mlaafiula  

COUNTY:      Flathead   AWARD  DATE:  g/ya/a^  

CONTRACT  TIME:      80  working  day  DATE  WORK  STARTED:  4/1S/8S  

ORDER  TO  PROCEED  DATE:     10/22/84  PROBABLE  COMPLETION  DATE:  8/31/85 

%  COMPLETE:     _45   NO.  DAYS  WORKED  PER  WEEK:  _5  

I  TIME  USED:     ^5   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:  _10  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    Gary  Marin  TELEPHONE:  755-5717  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     ^  ADDRESS:      sht  Av^  MR  x.  Mnnf.n, 

P.O.  Box  400  

Kallspell,  Montana  59901 

GENERAL:     Curb  and  gutter  la  100%  complete  In  area  #3.  15%  complete  In  Area  #2, 

 33%  totally  complete.    Conatruet^nn  .Sf  h<T4y^^-frt«  Fabric       ^00^  complete. 

 Selected  Surf  g  la  99%  VmOMMK    complete:    rwC!  Hn    <■  ^^f,  j.^^^^ 

 Top  Mil  Is  90%  complete.    All  excavatfnn  <t-A—  or-m  007  fomplete.  


DISTRIBUTION: 
3255-291A 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CMS- 14 

DISTRICT:  y^Cyp^ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  3^  -flT 

PROJECT  NO.:     X^>^  Ji799'9'S'  CONTRACT  AMOUNT:  $ 

PROJ.  NAME:     yX^^J^^.    STjy:>y^  CONTRACTOR:  ^^^.^^ 

LENGTH:   —   FROM  (town):  jgyx^^ 

COUNTY:     /Tyj^T/j^.^^^^,^  AWARD  DATE:  ^-y/^S^^  

CONTRACT  TIME:  ^3    DATE  WORK  STARTED:  i^-V-^'S' 

ORDER  TO  PROCEED  DATE:      ^-y^-  ts-  PROBABLE  COMPLETION  DATE:  t'/^-f^ 

%  COMPLETE:  ^^>a   NO.  DAYS  WORKED  PER  WEEK:  S  

%  TIME  USED:  NO.  SHIFTS  PER  DAY:  -2, 


NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      ^  A^y<^<6^         TELEPHONE:  J^S'S'-X^yP 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL:       C^P/^^^j^   ^/rr>y   (^y^o,  Y^XOk)    C^.,^-r^  jfi^^^ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 

YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE 
3255-2914  o 


DISTRICT:  Missoula 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        imTTt  Tnlv  30,  1985 

PROJECT  NO.:       S  508-1(2)12   DATE  SURVEY  AUTHORIZED:  1/3/8A 

PRO J.  NAME:      Y>«k  River  Road  DATE  WORK  STARTED:  11/14/84 

LENGTH:       3t  Miles   ESTIMATED  COMPLETION  DATE:  Unknown 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      K.  Chrlslnger  TELEPHONE:  755-5717  

NO.  PERSONNEL  ASSIGNED:  0  %  COMPLETE:   40  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  j^^^sa^^^ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         y-ZC  .9<  

PROJECT  NO.:      F      ~  DATE  SURVEY  AUTHORIZED:  ^-r£^-^tt~ 

PROJ.  NAME:    K^^^yi^^^^  U,^^   //r^.      DATE  WORK  STARTED:   f'^.T'-^^  

LENGTH:   ^/^^  <  ESTIMATED  COMPLETION  DATE:     /o  -Big) 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     ^a,^         (^^j,^     TELEPHONE:  -  4,^/  £rr, 

NO.  PERSONNEL  ASSIGNED:  ^  %  COMPLETE:  fo   

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


Sheet  1  of  2 


DISTRICT: 

Butte 

DISTRICT  DESIGN  PROGRESS  REPORT 

y . 

FOR  THE  PERIOD  ENDING:  8///3S 

 ^==-===========.«=^  ==„„^  

NEXT 

M-HRS 
USED  THIS 

• 

EST 

PROJECT  NUMBER  & 

NAME  DESCRIPTION 

MILE- 
STONE 

REPORT 
PERIOD 

% 

COMP 

COMP 
DATE 

278-1(4)0 
Jackson  Int.  West 

PMS  Overlay  & 
Widening 

PJM 

o 

O 

M  0299(4)  Ul 
Anaconda  Streets 

Overlay,  Grading  & 
Drainage 

CD 

//DO 

F  55-3(3)12 

Legion  Ave.  -  Whitehall 

Drainage 

Pi  H- 

5 

F  85-1(2)0 

Jack  Rabbit  Lane 

PMS  Overlay,  Gradinjg  & 
Widening  ' 

Otb. 

O 

loo 

FR  8-4(9)99 
Three  Forks  No. 

PMS  Overlay  & 
Widening 

55 

F  69-1(2)10 
Boulder-Whitehall 

PMS  Overlay  & 
Widening 

M  0299(4)  U2 
Anaconda  Streets 

Reconstr.,  Sidewalk, 
Curb,  Gutter  &  St.  Dr 

o 

RS  283-1(1)0 
Harrison-Pony 

PMS  Overlay  & 
Widening 

o 

J5 
(& 

1/ 

'G(e> 

F  49-1(4)2 
Dillon-North 

PMS  Overlay  & 
Widening 

PJH 

5 

F  46-3(1)42 

15  Mi.  NE  Wisdom  NE 

PMS  Overlay  & 
Slope  Flatten 

5" 

DISTRIBUTION:     CONSTRUCTION  BUREAU  -  Original 
DISTRICT  OFFICE  -  Yellow  Copy 

ORIGINATING  OFFICE  -  Yellow  Copy  ST301/DES103 

1"^ 


Sheet  2  of  2 


DISTRICT:  Butte  ^ 
DISTRICT  DESIGN  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  ^  ll&S 


 —  =====  — 

PROJECT  NUMBER  &  NAME 

===^  

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 
USED  THIS 
REPORT 
PERIOD 

% 

COMP 

EST 

COMP 

DATE 

IR  15-2(51)117 

Buxton  Int.  No.  &  East 

PMS  Overlay  & 
Guardrail 

IR  15-1(72)17 
Lima-Red  Rock 

PMS  Overlay  & 
Guardrail 

rXn 

/8(o 

IR  15-2(52)126 
Butte  Fence 

Fence  Rehab. 

o 

• — > 

7 

/8S 

IR  90-5(47)240 
Whitehall  West 

PMS  Overlay  & 
Guardrail 

zo 

IR  15-1(73)38 
Red  Rock  Int.  No. 

PMS  Overlay  & 
Guardrail 

rm 

3 

7 

vf 6/na/cm 


DISTRIBUTION:     CONSTRUCTION  BUREAU  -  Original 
DISTRICT  OFFICE  -  Yellow  Copy 
ORIGINATING  OFFICE  -  Yellow  Copy 


ST301/DES103 


3/ 


DISTRICT:  T?!///^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Saly  "S/j  I'ii^S^ 

PROJECT  NO.:  jC/?-/^3 
PRO  J.  NAME:    dgjrn  ^  f^^,^  ^pj 

LENGTH:  Jj.^  /T?./^  r  

COUNTY:  /^>g^/ .V^A^  

CONTRACT  TIME:  /^J.  O. 

ORDER  TO  PROCEED  DATE:   

%  COMPLETE:   /Qq  ^  

%  TIME  USED:   ^  

NO.  MEN  EMPLOYED:  —  <^  — 

ACTUAL  COMPLETION  DATE:     / /^/j^i^ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    UJ,  ^/luyle^f  TELEPHONE:  -  f  i"^  Z.  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:        /7oj^    /// g  

GENERAL:      C.eye.r-        C^^/  //y^.^^  ^.^r^^/^J^A  ^/z^<j/pK^  


CONTRACT  AMOUNT:  %3^c^0/i,^ 
CONTRACTOR:     J/A<f  ^./m,^kJ  Hko.  X'Oc 

FROM  (town):  c/ -f-^^  

AWARD  DATE:  /j/-3cil^<'  

DATE  WORK  STARTED:  y/<//pV  

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS-IA 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  j^T/^  <=f 

PRO  J.  NAME:  fefKjAJoJl*.  Pa.'E>c  a/.U). 

LENGTH:  /^T.  7 

COUNTY:         Al^^l^i  Sa  ^  

CONTRACT  TIME 
ORDER  TO  PROCEED  DA' 

%  COMPLETE:  <g>  

%  TIME  USED:   

NO.  MEN  EMPLOYED:  — 


CONTRACT  AMOUNT: 

CONTRACTOR:  /^//£;es/D£  ^>c^7^/»cf//t^^A. 
FROM  (town):     fj^,       j  n\t.  'f^g^ 


AWARD  DATE: 


TE:  L'/'S^ 


-4^ 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Ol,^  (QjLsa^  TELEPHONE 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     J_  ADDRESS: 


f.(0.  ///O   


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 

?3 


CMS-IA 


DISTRICT:  j^c/TTS 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  S-/-^^ 

PROJECT  NO. :  J- JZZP  /S-/  (jr^V/6>  0>3  CONTRACT  AMOUNT:     $  jr,^^,/y^.  S'S 

PJ^OJ-  NAME:  CONTRACTOR:  J.J,   y/£LC^/>fE  ^Afsr.  ^. 

LENGTH:   /    yt/y,   FROM  (town):  ^^oM^^y^D  h^, 

COUNTY:    AWARD  DATE:   

CONTRACT  TIME:  DATE  WORK  STARTED:  jf-J^^-^T 
ORDER  TO  PROCEED  DATE:        - PROBABLE  COMPLETION  DATE:    Jt/AiB  ^ 

%  COMPLETE:   NO.  DAYS  WORKED  PER  WEEK:  < 

%  TIME  USED:  S7   NO.  SHIFTS  PER  DAY:   / 

NO.  MEN  EMPLOYED:  -y^  NO.  HOURS  PER  SHIFT:   /Q 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      ^yPy^/9^  TELEPHONE:       ^J>3  -^J.90  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  /^y>,    /^g^  yj^JL 

GENERAL:    ^A/^7Xuc7-ye//    /P<^Ti t^/ T/^JS    -r/^£  /^s^t   


^A/^yr;      y^yjSc>    /),yfiyeA^j:>      ^/V     St^,  J^^C-/C^, 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  Butte 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 


FOR  THE  PERIOD  ENDING: 

RTI  15-1(74)74 
_  RTF  29-1(11)57 

...^     Ipex-8-ie]^^^^ipestone  Pass 

PRO  J.  NAME:     S^pp-ingt.n^  .Tn^,  

LENGTH:  Miles  

r-ATiMTv  Silver  Bow,  Madison 

 Beaverhead,  Jefferson — 


August  1.  1985 

CONTRACT  AMOUNT:     $    1  ^PAA,  I'^l  .00 
CONTRACTOR:      Rivp.rsidw  nontrarit.-ing,  Ttir^ 

FROM  (town):    Plains,  Montana  

AWARD  DATE:      April  %  IQft'i 


CONTRACT  TIME: 


N/A 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE; 


Apex-Glen  7/17/85 
PROBABLE  COMPLETION  DATE:  9/l/85 


%  COMPLElly^'^^lxlGlM^ 6i^PPington  0^         ^^^^  ^^^^  ^ 


%  TIME  USED:  N/A   NO.  SHIFTS  PER  DAY: 

NO.  MEN  EMPLOYED : g^^SgtiOj^-j pfi^t.nnfl  -  5  NO.  HOURS  PER  SHIFT: 


JL2_ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    __6.       ADDRESS:  Box  3068 


R.T.  Wilson 


TELEPHONE: 
ADDRESS: 


494-322i!. 


Butte »  Montana  597Q1 


GENERAL :     Crushing  began  on  Apex-Glen  pro.ject  on  July  17.  1985*  Construction 
signs  have  been  placed.  Seal  and  cover  anticipated  to  begin  by  August  2,  1985^ 


Pipestone  Pass  -  Crushing  began  on  this  project  on  July  29,  1985  and  it  is 
anticipated  that  all   covRr  material  will   be  cruahed  by  August  2,  1985, 


Sappington  Jet  -  Cardwell  -  Work  has  not  begun  on  this  project. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS-IA 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^-/-^-^ 


PROJECT  NO.:  ^ X<S  /S'-Jl^jS:^y3d> 
PRO  J.  NAME:   ^r"^-  /^/o/eTj^ 

LENGTH:  yff/.  

COUNTY:  Sylh£^   

CONTRACT  TIME:  yjr£>  /KJD. 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):  _ 
AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  tj^ry-^^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  yO 


TELEPHONE: 
ADDRESS: 


^^TT^  y^TT  ^^^^ 


GENERAL:  72S<^Zy>/^        /^//U  Xja/^JS  ///  ypMQ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-291A 


CMS-14 


DISTRICT:  ^uTTE 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        ff^  /- 


PROJECT  NO.:  T /^'^^^J^JU^7>  O/ 
PRO  J.  NAME:  ^^a/jc^  -/^S/N 

LENGTH:  ^.  ^ ^   

COUNTY:  J £/=/=^JS^oyy/ 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE:  /^>-^^-S3 

%  COMPLETE:  y^Q  

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT: 


CONTRACTOR:  /f^J■J^TyJ^£  C^i/JST. 
FROM  (town):/^;gS4>T  /y9LlS  .  ^/t, 
AWARD  DATE:   ^-j:^^  -^3 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  y-y^-S'S' 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  C^j^/*^//  TELEPHONE:  J^;^^-37/?S 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL:     /y^y9^  /)^r/9  /tyyZI  >  Si'/^yTT'^  ^ 


DISTRIBUTION: 
3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CMS- 14 


DISTRICT:    213e  -  Butte 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        kn^um*.  1,  iy#5 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


Il5-3a2)i';a  U-? 

lemice  -  Basin 
t.t5  Miles 


Jeffereon 


CONTRACT  TIME:  120  vcrkin^  day 
ORDER  TO  PROCEED  DATE:  5-2^^ 

%  COMPLETE:   

%  TIME  USED:  %  


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT: 
CONTRACTOR:     C«p  Cor.»f.r^^.i  ^  P.,, 


FROM  (town):      hini,^.,  M^n^^x\A 

AWARD  DATE:        April  2^.,1%gZ, 
DATE  WORK  STARTED:      Juae  7j 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE :  _ 
ADDRESS : 


PROJECT  MANAGER:    Haroli  A.  wleke 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  3 


225.3^62 


P.O.  l«x  lit 


taein,  Kantana  5f72S 


GENERAL: 


Mo  v'ork. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  2130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      August  1.  1985 


PROJECT  NO. : 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


1-15-3  (42)  150  U.3 

Bernlce-Baaln  

6.9  Miles  

Jefferson 


CONTRACT  TIME:    280  Worktng  Days 
ORDER  TO  PROCEED  DATE:  5-26-84 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


61 


62 


70 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  13.569.729.92 
CONTRACTOR:      Sletten  Const.  Co. 
FROM  (town):    Great  Falls.  Mont. 
AWARD  DATE:  4-10-84  


DATE  WORK  STARTED: 


5-29-84 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


11-1-85 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS: 


PROJECT  MANAGER:     William  G.  Bork 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  14 


225-3962 


Basin,  Mont. 
Box  118 


GENERAL :      Blattner  has  been  moving  dirt  &  finishing  thruout  the  entire  Projec t . 

 Sletten  has  been  working  on  Earthwall  &  Graveling  portions  of  Project 

 that  are  needed  for  traffic.    Fisher  is  crushing  in  Grund  pit. 

 O'Neill  has  been  putting  in  pipe  thruout  Project  &  pioneering  cut 

 Lt.  1128+  .    Sletten  &  Rainbow  completed  all  the  open  bottom  Arch 

 pipes  h  the  backfill  on  th«B  &  thrust  blocks.    Sletten  priming 

 3/4"  as  it  is  ready.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT:    213»  -  lutte 


CONSTRUCTION  PROGRESS  REPORT  , 
FOR  THE  PERIOD  ENDING:     August  1^  IMS 


PROJECT  NO 
PRO J.  NAME 
LENGTH: 
COUNTY: 


It 5-3 (42)1 5t  U-3 

•        Bernice  -  Rasin 

0.55  milea  

Jefferson 


CONTRACT  TIME:       200  Working  Dava 


CONTRACT  AMOUNT:     $  2,1U»909,99 

CONTRACTOR:      Sletten  Con3truc;^i on  Hn. 
FROM  (town):       Great  Palls.  Mont. 
AWARD  DATE:       April  29.  1964  


DATE  WORK  STARTED:       May  2=S.  1984 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  76% 
%  TIME  USED: 
NO.  MEN  EMPLOYED: 


■5-28-84 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


Nov.  190'? 
 2  


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       Harold  A.  Wtfih>»  TELEPHONE: 

ADDRESS: 


22.^- .=^9^2 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


-X- 


P.0.  Roy  118 


Basin,  Mont.  596^1 


"STRUCTURES" 

GENERAL:     Structure  llear  Sta.  944X80.00:  No  work.  Du'l  Structures  at  Station 

944Xfl9.QQt  Completed  finish  work  an  both  structures  all  work  100%.  Structure 

a,t  Sta.  lQ8">X'^4.QQl  Drnve  Rent  No.  U  Bftrvice  pilft  anri  fnrmnH  ,p  lan.Ari  nnH  p.A 

reinrorcing;  steel  and  cla3s"ad"concrete  for  Bent  No.  4(northbound^crossbeam 

Structure  at  Sta.  1092X7'3.00i  No  work.  Dual  Structures  at  Sta.  1110x25. 5G»- 

Placed  Abutment  No.  3  N.B.  Shoring  and  Cribs  and  completed  Excavation.  Dual 

Structures  at  Sta.  115'3x/0.00;For:ued.  placed    nd  tied  reinf6rcing  steel  and  class 

AD  concrete  for  both  north  and  southcound  bk. walls  and  intermediate  diaphragms 

and  formed,  placed  and  tied  reinforcing  steel  and  class  RD  eoncreT.e  for  botii 

north  and  southbound  decks.  Percent  for  items  complete  are  as  followsi  Str. 

Excavation  Tvpe  I  8l%;Str.  Excavation  Type  TT  fl;^%:Hf  14^7;^  PiIr  Furnish  91%; 

HP  14X/5  Pile  Drive  88%;20"x^'  Pipe  Pile  FVirnish  91i2Q"y-^-"  Pipe  Pile  Dr-ive  90^„,- 
Reinforcing  Steel  85fo;Reinforcing  Steel-Epoxy  Coated  75%;Class  AD  Concrexe  S'^/o} 
Class  ED  Concrete  7^%;Seal  Concreue  54%jPrestr.  Beams  Type  I:?0%;Prestr.  Beams 
Type  I  5:?'  50%; Structural  Steel  78%;Work  Bridge  7pfo;Bridge  Rail-Steel  100%; 
Shoring  and  Cribs  9l7o;Br.  Survey  Controls  65%;Frotective  Coat  70%;Abutment 
Removal  lOOJi 

DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  B^tT^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      <7^x>^  Jo.  /ffS- 

CONTRACT  AMOUNT:     $   /C,  33 1 ^  ^^r/ 
CONTRACTOR:     /t^j/zy^d  yv^          ^  ^o- 
FROM  (town):  //^^SSo^/tf  

 y  

AWARD  DATE:  -y-C-j-^  

DATE  WORK  STARTED:  g--   

PROBABLE  COMPLETION  DATE:  s^^r. 

NO.  DAYS  WORKED  PER  WEEK:  _^  

NO.  SHIFTS  PER  DAY:  ;^.  

NO.  HOURS  PER  SHIFT:  /e  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     C  J-  /g^>V^  TELEPHONE:  9'^-S^<i^'^  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^       ADDRESS:      fio  ^0/.  3o6ir  /^^^ 

GENERAL :  3VZVf^^.     i*^As//,^tr»-^    u^aM:,,^6  ^Abi//9^AMO  i^/^/TA'ts  /tr4:^r-i 

It 


PROJECT  NO.:  ::r  /.^-  ^^t) 
PRO  J.  NAME: 

LENGTH:  ^  


COUNTY:  J^^y^jS^O'-^ 


CONTRACT  TIME:      ;!L^  Uy-.  O. 


ORDER  TO  PROCEED  DATE:  7'3o^'4 
%  COMPLETE:  7^   


%  TIME  USED:       ^/  9 


NO.  MEN  EMPLOYED:  ;loo 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:     Butte  (2130) 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  8-1-85 


PROJECT  NO.:   I  15-3  iU3)  1U3 


CONTRACT  AMOUNT:     $  16,331,851.22 


PROJ.  NAME:  Elk  Parte  North  (structures)  CONTRACTOR:     Washington  Const.  Co.  (prime) 

0.015  miles   FROM  (town) 

Jefferson  AWARD  DATE: 


LENGTH 
COUNTY 


Uop  Uonst.  (Jo.  (subcontractor) 


CONTRACT  TIME: 


280  work  days 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


7-30-8i^ 


NO.  MEN  EMPLOYED: 


7-6-84  

DATE  WORK  STARTED:   8-23-84  (structures) 
PROBABLE  COMPLETION  DATE:  Sept.  1985  (structures) 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Robert  Gilman  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:      3  ADDRESS: 


U9k-5B9k 


Butte,  Montana 


GENERAL:       Stock  lane  bridges  at  Stations  163+75  and  178+83;  

These  two  structures  are  conylete  except  for  some  minor  curb  repair  at  

station  178+83.  

 ,£lk  Park  Separation  structures  N.B.  L  S.B.  at  Station  517+00; 

All  work  is  con^jlete  on  these  structures  except  for;  Stripping  base  deck 
S.B.,  Placanent  of  Barrier  Rail  N.B.  t  S.B,  and  backfilling  around  all 
bents  N.B.  S.B.  

 Percentages  conplete  are  as  follows;    class  AD  concrete. 96}t.  

class  BD  concrete  82^,  structiire  excavation,  typel    85^,  prestressed  beams 
lOO/C,  structural  steel  100^,  protective  coat  %%,  all  piling  and  prebore 
holes  100%,  reinforcing  steel  97>^,  and  pervious  backfill  material  85%, 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 

f2 


CMS-H 


DISTRICT:  BuTTB 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^'/'^S" 


PROJECT  NO.:  //^s  JZ9-y{9)S^C> 
PRO  J.  NAME:  //g ,  ^JP^JzS> 

LENGTH:  yf//,  

COUNTY:  y^^a>yV  

CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE:  ^-J^S'-S'S' 

%  COMPLETE:  yjp^p  

%  TIME  USED:   32.  


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT: 
CONTRACTOR:  /../j,  tT 


$  3".5,  7yA  ^UO 


FROM  (town):  A^j: 
AWARD  DATE:  J^-y/ -JtS" 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  ^-.^Z-^^rT 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        ^^/^f^je/J  TELEPHONE:  dS-3-<i'^90 

ADDRESS : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL:     /^a9A    y/^J-j^^Ty^^W   ^  /P<^<^^/^T^aJ<^£: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT: 


Butte 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    August  1i,  tQft'i 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


RTF-HRS  2Q-lfl?U^ 
Tfcrln  Bridges  North 

 6.^  Miles 

Madison  


CONTRACT  TIME:      70  davs 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE: 

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


7/ft/B.5, 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:  $_2a£>m*55  

CONTRACTOR:  Glenn  Rehbein  Excavating.  Inc. 
FROM  (town):    Lino  Lakes.  Minnesota 

AWARD  DATE:       tfay  1,  IQA5  

DATE  WORK  STARTED:  7/8/8S  


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         R.T.  Wilson    TELEPHONE: 

ADDRESS : 


494-3224 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Boy  -^Q^ 


Butte f  Montana  59701 


GENERAL :  Contractor  expected  prior  to  August  2,  1985*  Begin  and  End 
construation  have  been  installed.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  5/3wi? 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO. 


N £^-4C-U l)  CONTRACT  AMOUNT:     $  7-^^- 


PRO  J.  NAME:   £i.r^i   e?  ^  /^,>/e^    CONTRACTOR:    L.  (C^ctt^^c-// 


crn 


LENGTH: 
COUNTY: 


FROM  (town) 
AWARD  DATE: 


CONTRACT  TIME:      3d>  W-  P. 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:    ^  -/^'8 

%  COMPLETE:  ^OO-  O  

%  TIME  USED: 


9/ 


NO.  MEN  EMPLOYED:  O 


PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK: 
NO.  SHIFTS  PER  DAY:  o 
NO.  HOURS  PER  SHIFT:  A 


ACTUAL  COMPLETION  DATE:    7-/7 -£ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Ti^//A^»7  C  Z^.^^-//      TELEPHONE:    d^ef  -^Z3^  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:     /^J/if</ir^,  •S'i  y'<^^ 


GENERAL:  "T^ 


T 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:   .^^^i^  ^Jt> 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


—  


PROJECT  NO. 

PRO  J.  NAME :  xi^ig23W'rig^4g<^_$4ggg<j5vr 
LENGTH:  ^^^^^ 
COUNTY: 


CONTRACT  AMOUNT:  $ 


CONTRACT  TIME:  ^ 

ORDER  TO  PROCEED  DATE:  ^-0SS 

%  COMPLETE:   

%  TIME  USED:  ^  

NO.  MEN  EMPLOYED:  9 


CONTRACTOR: 
FROM  (town) 
AWARD  DATE: 


DATE  WORK  STARTED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    <^<^d^x^^^y  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


DATE: 

WEEK: 

/ 

^^^^  x^^g^yr 


GENERAL:       ✓^^-^::^g<SVggif^.^;ag<y  y^<^^  y^'^-4&S  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS-14 


DISTRICT:  Bu7T£ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        $-  J-^S  


PROJECT  NO. 


PRO  J.  NAME:  D/I,le>^'Tco,^  B^JDr,£J^ 

LENGTH:   ^3   

COUNTY:  Bf^^^^i^EAD  ^A^/fJ?JSOA/ 
CONTRACT  TIME:   yg        £> . 


CONTRACT  AMOUNT:     $  897^  9/>3.  JS 
CONTRACTOR:  ^J,T/?UScM.(rA>Alsr.  //^C. 

FROM  (town):     A/a^a£^.  Afr:  

AWARD  DATE:  

DATE  WORK  STARTED:  ^ -S'8H 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  y^p  

%  TIME  USED:  /QQ  

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:     ^  ~S-^S 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE 
ADDRESS : 


PROJECT  MANAGER:  /fr?  <:^/^/9yP/9 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL; 


/^yA/^L  Data  icJxf^  s^^a/t  To  /^e:L^A    ot4   l-zy-SS , 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-U 


DISTRICT:  TSuit/^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      j"u,/^    31^  l^g^ 


PROJECT  NO.:  Kff^  Sc>'l  ^)  O 
PRO  J.  NAME:  ^.^>/g/A^;^/>,^^  - 


LENGTH: 
COUNTY: 


CONTRACT  TIME; 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  //pG 
%  TIME  USED:  — 
NO.  MEN  EMPLOYED:  — 


CONTRACT  AMOUNT:     $   J7£>j  go 
CONTRACTOR:  /?,  /g/g t>t  da^f/tAJ-lAJ^  Xc/g . 
FROM  (town):     Pl^ia/s^    rVxt  S^ff^f 
AWARD  DATE:      ^pi^tl  3^ 
DATE  WORK  STARTED:    ^^II^  /Z^ 

PROBABLE  COMPLETION  DATE:  ■  

NO.  DAYS  WORKED  PER  WEEK:  —  

SHIFTS  PER  DAY:  - 


NO 


NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:      7-  /9'  2^ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

^'  TELEPHONE: 
ADDRESS: 


PROJECT  MANAGER:    Ql e  {DZaq/O 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  J_ 


P.O.  /// o 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


^5 


DISTRICT:  ^wH^e. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  f  AJir<r  J^/^  .7,(t^)  5'^ 
PRO  J.  NAME:  <g>//»y;^  /^./UJy^*,  (ttoX 

LENGTH:  m-i-e.s  

COUNTY:   C^A/JuhlO  

CONTRACT  TIME:   

ORDER  TO  PROCEED  DATE:  ^/Z/^/^K" 

1  COMPLETE:   ^/   

%  TIME  USED:   ^Z-  


CONTRACT  AMOUNT:     $      2^4^  /y?. 
CONTRACTOR:    l^a/-^rtJSC./^  Clo^si.  da 

FROM  (town):  /^Ai//^^  

AWARD  DATE:         3/'^/?  ^  

DATE  WORK  STARTED:  sVz^/^<^ 


5^ 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT:  ro  J  7^ 


/ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    J^////yZ /^Vg.  TELEPHONE:  -  ^ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:       C       ADDRESS:  ///O 


GENERAL:       pAi/;/L>&    /^V><^  ^/>y>/47krj   ^/so^p<^j     r.^uP^  ^  S&^J 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT:  J^uTTB 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         g-  /  - 


PROJECT  NO.  :       ^/^f  jS^9-/^:S)7 
PRO  J.  NAME:  ^r^y^  /^/?/C  jsi, 

LENGTH:  7.  2  y^A  

COUNTY:   /^j^A:  

CONTRACT  TIME:  A<Z>. 


ORDER  TO  PROCEED  DATE:  -^3 

%  COMPLETE:   y^P£>  

%  TIME  USED:   / p  7 

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  3, 9^7,  . 
CONTRACTOR:       (^yj^Afj^A/  ^X<^ , 
FROM  (town): 
AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  ^^-JZ/~^-^ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      j^loJSC>y*^  .  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL:     /^y/^L     //>/S/i£^-ry6>//    i^  y^^^Ty9J^<^£:     /S     /^a/O^aJ^  . 


DISTRIBUTION: 
3255-291A 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DI STRI CT :  ^/SO 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING 


PROsJECT  NO. 
PRO J.  NAME; 
LENGTH:  _ 
COUNTY: 


CONTRACT  AMOUNT:  $ 


CONTRACTOR: 
FROM  (town); 
AWARD  DATE: 


CONTRACT  TIME:  ^^(>S 
ORDER  TO  PROCEED  DATE:  ^^--.^zfK 

%  COMPLETE:   

%  TIME  USED: 


DATE  WORK  STARTED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


/ 


/ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    .^^^^^r^xgzktcsg^  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


.^^X^,  ^^^^^ 


GENERAL:         y^uT     ..SZgag^g^   ^.^^^y^^;^>t><y^  ^^i^x-^  ^yZ&uey^t^ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  .^^^^^JO 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    ^x^^ggggy^  /  y^^^ 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


CONTRACT  TIME:  x^^^^^a^^ .^a^r 
ORDER  TO  PROCEED  DATE:  '^-y^-SS 

%  COMPLETE:   y^O  

%  TIME  USED:   

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:  y^-^-^^ 


CONTRACT  AMOUNT:     $  < 

^ — ^  

CONTRACTOR:     ,^^4flf^  .^^gg  ^  ^g. 
FROM  (town): 
AWARD  DATE: 


t^Sfff-r  y^SOi^S  yi:i^r> 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


/ 


y0 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER: 
OF  ENG 


NO 


PERSONNEL  EMPLOYED:  / 


TELEPHONE: 
ADDRESS : 


GENERAL:      y^M^    ^<se>^^  ^y^yt^^^^txy  ^^xry^  ^y^^y^^  ,aa^^ 


2 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DI STRI CT :  ^/ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       ^u/y    P/  ^fJ'-T 

PROJECT  NO.:      //e  ^a'/i./''^s)sO  7  CONTRACT  AMOUNT:    $   y^/£,S  a^/?  .^.^ 

PRO  J.  NAME:  M  S,a^  -  yE^sr-  CONTRACTOR:  /jH^j^je.  

LENGTH:  S",  V         /^k  FROM  (town):  J^,^^.^^^  

COUNTY:  /I^^a^^t-,^   AWARD  DATE:  ^  y^A^"  

CONTRACT  TIME:  cptP    ^>^y^  DATE  WORK  STARTED:    y^/y   j  /^s^ 

ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE:    /^y^^ ^/  /^g- 

%  COMPLETE:   4^   NO.  DAYS  WORKED  PER  WEEK:  jj- 

%  TIME  USED:   ^   NO.  SHIFTS  PER  DAY:   /  

NO.  MEN  EMPLOYED:       l/^^.^s^   NO.  HOURS  PER  SHIFT:  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      -^i^^^o^  TELEPHONE:  -T^^-   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  /y/e>  

GENERAL:         y?^^^  A^^i^^^  .^j^^^e^^^y  ^///y^^  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT:  Sl/TT£. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        <f -7 


PROJECT  NO.:  :?7f}-/(3W3 
PRO  J.  NAME:    \Jft£k:S^OA/  -  A//?/?r/^ 

LENGTH:   7.  3  ^<^. 

COUNTY:  A^XS^y^^M 


CONTRACT  AMOUNT 

CONTRACTOR:  /^^J4/3^,M  ExC ,  TAf<C 


FROM  (town):  A^/yif^  >{r^/c^JS^  yp/yA/A/. 


AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   yjT 

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


^9 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


/ 


NO. 


s 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER :.^>^y,/   ^^>^/.L  TELEPHONE:  -3^3^ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     ^  ADDRESS: 


GENERAL:     J/^f/^/t'    -T^/^^   /^ST    /^/an    C^aJSjST^D     4^/="  d^/^Z)/A/C^ 
^/>yS^/Or/i>MS J  ^O'/.y^T-S     A/^n  /^^/A/^  ^>5>K^Z.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:  ^urrE 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^-/-^S" 


PROJECT  NO.  

PRO  J-  NAME:  £^sT  /^I?,^  St:  ^ /Tfj-r^^ 
LENGTH:  V? 
COUNTY:  S/L^^jP  y^^.j 


CONTRACT  AMOUNT:     $  <i£>S.£7^,SO 
CONTRACTOR:  Jy^  ^yLAlA^  ]^^^  ^ 
FROM  (town):  ^ 
AWARD  DATE: 


CONTRACT  TIME: 


7s  y,p, 


ORDER  TO  PROCEED  DATE:  ■^-^^-^gj- 

%  COMPLETE:  c^ff   

%  TIME  USED: 

NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED:  _ 
PROBABLE  COMPLETION  DATE:  /o^3i-S'S 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  y^^-^y fir  TELEPHONE 

ADDRESS 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  Ue  . 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  .  /-  /fgS- 


PROJECTNO.:  ^099- ft 

PRO  J-  NAME:  /77^iJ, 

LENGTH: 

COUNTY:  

CONTRACT  TIME:  ny< 
ORDER  TO  PROCEED  DATE:     J-^^  gS" 

%  COMPLETE:  

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:  $  ^-JZ.  <^7/:>.ar> 
CONTRACTOR:     U/..^  VjV/ r^J.  ^ 

AWARD  DATE: 


DATE  WORK  STARTED:  S'-f- 


4^  C> 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


/ 


ACTUAL  COMPLETION  DATE: 


1?  s-f 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  ^  ^ ///^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE: 
ADDRESS: 


ZZ7L  -  91  9  f 


GENERAL:       F^6>^^^^  c  j/^^. 


L 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS-14 


DISTRICT:      Butte  2130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7-31-85 


PROJECT  NO.:  M  5809(3)   &  M5809(4) 
PRO J.  NAME:     Montana  Ave  &  Custer  Ave 

LENGTH :  0.3  Miles  

COUNTY:   Lewis  and  Clark  

CONTRACT  TIME:     30  working  days 
ORDER  TO  PROCEED  DATE:  Au^ 

%  COMPLETE:  IQQ  

%  TIME  USED:  inn  

NO.  MEN  EMPLOYED: 


27,  1984 


ACTUAL  COMPLETION  DATE: 


7-12-85 


CONTRACT  AMOUNT:     $  231,694.50 


CONTRACTOR :   Maronick  Construction  Co. 
FROM  (town); 
AWARD  DATE: 


Inc. 


East  Helena,  Mt. 


July  27,  1984 


DATE  WORK  STARTED:   September  17,  1984 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


July  10,  1985 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  _^  

PROJECT  MANAGER:     a    o    R«;,4-h«f  TELEPHONE:   

ADDRESS : 


7-16-85 


A.  G.  Reather 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


444-6326 


JLQ- 


2701  Prospect  Ave 


Helena,  Mt. 


GENERAL:  A  one  team  working  on  final  data.  Final  estiniate  and  quantities  to 
 be  submitted  by  September  1,  1985.   


DISTRIBUTION: 
3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CMS-14 


DISTRICT:      Butte  2130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7-31-85 


PROJECT  NO.:      M  5815(3)   CONTRACT  AMOUNT:     $  l,606,403.0Q 

PRO  J.  NAME:        Cruse  Avenue   CONTRACTOR:  Maronick  Construction  Co.,  Inc. 

LENGTH:      0.3  Miles   FROM  (town):  East  Helena,  Mt.  

COUNTY:      Lewis  and  Clark   AWARD  DATE:    s^p^^mhAK  :>r^  lORd  

CONTRACT  TIME:      100  Working  Days  DATE  WORK  STARTED:    .Tannar-y  ifi,  iqrs 

ORDER  TO  PROCEED  DATE:    4-15-85  PROBABLE  COMPLETION  DATE:    August  31,  1985 

%  COMPLETE:    _65   NO.  DAYS  WORKED  PER  WEEK:  _5  

%  TIME  USED:    -j^   NO.  SHIFTS  PER  DAY:   i  

NO.  MEN  EMPLOYED:         25   NO.  HOURS  PER  SHIFT:   §  

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    A.  G.  Reather-  TELEPHONE:   444-6326 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:   2701  Prospect 

 Helena,  Mt.  


GENERAL :    Progress  has  been  good.    Curbsand  gutters  and  sidewalks  are  being  placed 
and  are  50%  complete.    Chain  link  fences  are  complete.    Gravel  is  being  placed  on 
the  roadway  and  some  paving  could  take  place  in  a  week  or  so.    Cleanup  onslopes  and 
islands  is  being  done  so  landscape  work  can  be  done.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 

YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE 
3255-2914  (^^ 


CMS- 14 


DISTRICT: 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.  :  -^^"^  $-'^^<^  ^ 

PRO  J.  NAME:  -i^'  y^^y^ 


LENGTH: 
COUNTY: 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE:  ^9 

%  COMPLETE:  

%  TIME  USED:  ^5' 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  y^"^,  J^'?<^i 
CONTRACTOR: 
FROM  (town) 
AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


/ 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  >^  ^^^^-t/'^  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     ^       ADDRESS:       ^c^X  ^//a 


GENERAL:  >^^'<M' 


^-t^^  ^^^^  S^:'^^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  R,,^^ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  .py  y$7^< 

PROJECT  NO.:     FS'6-/(''^)0    DATE  SURVEY  AUTHORIZED: 

PROJ.  NAME:     iJ^yr^.^ju.^    S^^/^  DATE  WORK  STARTED:     /i^  ^ w 

LENGTH:       "   ESTIMATED  COMPLETION  DATE:    /l/ A  

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    TELEPHONE: 

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    ,  /^y  y  ■?/  /f^j^ 


PROJECT  NO.:    P  <r  J/ -/ ^/^J  ^  9  DATE  SURVEY  AUTHORIZED:  W//>//!4 

PROJ.  NAME:    C>..^^  ^^y..,^.^^^^  DATE  WORK  STARTED:     /l^  C^x=iyy 

LENGTH:     "  ESTIMATED  COMPLETION  DATE:     a/ /J 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  ^B.y^r£: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     ,4y/y  . 

PROJECT  NO.:  DATE  SURVEY  AUTHORIZED:     ALf^^^y^.,^  TonA»r 

PROJ.  NAME:         //^y^^y -Cs^^^  DATE  WORK  STARTED:      /f/  ^/^w  

LENGTH:  — —  ESTIMATED  COMPLETION  DATE:  MA  

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  TELEPHONE:   


NO.  PERSONNEL  ASSIGNED:  %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/22 IE 


DISTRICT:  ^^77^/== 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     ,  /^^y 


PROJECT  NO.:  ^/ffj'.?  -//y'.^l  "^O  DATE  SURVEY  AUTHORIZED:  ^^y/y/  R.-^ 
PROJ.  NAME:    /i^  DATE  WORK  STARTED:  a/^ 

LENGTH:    ESTIMATED  COMPLETION  DATE:  a/,4 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


LENGTH: 


DISTRICT:  /^y^-^^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     r/,.y  y  i/.^fSj^ 


PROJECT  NO.:     /?/P  f  ^  7f  )  DATE  SURVEY  AUTHORIZED:  y//j^//i'^ 

PROJ.  NAME:     M£/^^^iL5.C:££lC^         DATE  WORK  STARTED:     /|/^  (TT^^.^y  

■    ESTIMATED  COMPLETION  DATE:     /[/ /} 


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER: 


NO.  PERSONNEL  ASSIGNED: 


TELEPHONE : 
%  COMPLETE: 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  jRy,^^^ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     fjj^^  J^J^S'^ 

PROJECT  NO.:    /^£S  -4-^2-//^/) O  DATE  SURVEY  AUTHORIZED:  ^/J?/i^/A'6 

PROJ.  NAME:     Al^^j^^  ^.^^X  DATE  WORK  STARTED:     4^  ^^^^Z 

LENGTH:     ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT: 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /  //j^y  -py  y9A6 

PROJECT  NO.:     J^/p  9^^S{^<^)   DATE  SURVEY  AUTHORIZED:  /A/^j- 

PROJ.  NAME:    /il^M.,^    DATE  WORK  STARTED:  A/.C^a^ 

LENGTH:     ESTIMATED  COMPLETION  DATE:     /{/  /j 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH: 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


DATE  SURVEY  AUTHORIZED: 
DATE  WORK  STARTED: 


ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER: 


NO.  PERSONNEL  ASSIGNED: 


TELEPHONE: 
%  COMPLETE: 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  SuJ-U^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    /)uaLj<l    I.  / 9 S 


PROJECT  NO.:  JT^  9d>-7  ^SZ^  SdD  DATE  SURVEY  AUTHORIZED:  <i- 
PROJ.  NAME:    A'/^o'^    tJcIj-^^J       DATE  WORK  STARTED:  /a'-/Z^-<i4— 

LENGTH:      //  f   /h,Us   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     <^  ^,J-J'/>^  TELEPHONE:  2--  %\1  ^  

NO.  PERSONNEL  ASSIGNED:  Q  %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:      ^u.  //g- 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    /?uj/js.  J-    /  /9^S' 

PROJECT  NO.:     JT  9^  T  t^f)  3^1  DATE  SURVEY  AUTHORIZED:      /Q^j.  - 

PROJ.  NAME:  Sf>r,^J^L^  DATE  WORK  STARTED:  y2-3~^4~ 

LENGTH:  /£>.o^   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     /C.    <r.  ^/'^  TELEPHONE:        Z.T.-Z.  'tiff  

NO.  PERSONNEL  ASSIGNED:  <^  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  '^ui"t'£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    kSTu- Ijy  llg^ 

PROJECT  NO.:  Sf^      -  ^  Qt^C)  <274-         DATE  SURVEY  AUTHORIZED:      ^-/d  -S^ 
PRO  J.  NAME:  fiC.^'.f,  Rjt^kf^bi  I i  h^hd/^     DATE  WORK  STARTED:  ^,'/0'^^ 
LENGTH:      ^3  pniUs  '  ^J^AiOt-        ESTIMATED  COMPLETION  DATE:  Jg-/- 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     f)^^  (Oid>o TELEPHONE:       ^f^-'^O  74  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


CMS- 16 

DISTRICT:  ZlSCl 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:   J/Ju/  T/^  /^/3<" 

PROJECT  NO.:    fZS^^-tOf   DATE  SURVEY  AUTHORIZED:  JjoX-^^^^J^S' 

PROJ.  NAME:  P///^^/  J^/^^j  Tinn^<       DATE  WORK  STARTED:  JjJjj^tZ^f^f^^ 

LENGTH:  ^ A^J.   ESTIMATED  COMPLETION  DATE:   ^j/^  Z^^l^SS" 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:  j/ut;j/ J^iPzjJimY  TELEPHONE: 

NO.  PERSONNEL  ASSIGNED:    ^3   %  COMPLETE:  yy  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2916 


DISTRICT:  Butte 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      August  1,  1985 


PROJECT  NO.:      BRF  29-1  ( 13)5   DATE  SURVEY  AUTHORIZED:      April  10,  1985 

(li^on  Rod) 

PROJ.  NAME:  .T»ffor.«nn  R-iv^T^  Rr-irigP  DATE  WORK  STARTED:  Work  not  sti.rted  on  this 

§ reject 
   DATE:   


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:       R.T.  Wilson  TELEPHONE:  494-3224 


NO.  PERSONNEL  ASSIGNED:  6   %  COMPLETE:   Qi 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CMS-16  _ 

DISTRICT:  2,i30 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  JuLlf  ^jj  /f^/T" 

PROJECT  NO. :    /^^-^/Oo)^  DATE  SURVEY  AUTHORIZED:  /^WJ^/^S' 

PROJ.  NAME :  jaa</  ^  DATE  WORK  STARTED:  JUi^JZ^JlSS^ 

LENGTH:       -T^^Af/.   ESTIMATED  COMPLETION  DATE:  ^hi^  ■^j./lt^<^ 

DATE  SUBMITTED  TO  DISTRICT:  J]Ji3^JS^l£S^ 

PROJECT  MANAGER:  A/Lm  /^Ay/igTZT/'       TELEPHONE:    //^/^  "^Z.Z.Q  

NO.  PERSONNEL  ASSIGNED:         3  %  COMPLETE:  ^  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2916 


CMS- 16 

DISTRICT:  Z,13C) 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    ^iJjJf  3/^  Z^*?^ 

PROJECT  NO.:    ^^^rV<?-/(^')/^  DATE  SURVEY  AUTHORIZED:  y^/V^  /$^^ 

PROJ.  NAME ; Qui^ai        - /^jjn^w^J        DATE  WORK  STARTED:    .h^AitS  7'J,/9/9<r' 

I^NGTH:  ^   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:  ^iSL^f  .K^/j^^" 
PROJECT  MANAGER : A^k^ 7:hjJ^SMrrrri^     TELEPHONE:  ^94/^:^^J^^ 
NO,  PERSONNEL  ASSIGNED:       3  %  COMPLETE:  ^9  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2916 


* 


DISTRICT:  Great  Fal  Is  3130 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  August  5.  I985 


PROJECT  NUMBER  &  NAME 

NEXT 
STONE 

M-HRS 
USED 

TUTO 

REPORT 
PERIOD 

^ 

COMP 

EST 

COMP 

DATE 

RF  60j2i3.)91_  _  _ 

Great   Pa\ l^-Ta^f 

Grade^  GrayeJ  Surf  

rnBo  structure 

Final 
Des  ign 

0 
0 

97 

4-22- 

86 
87 

89 
85 
85 
85 
86 

85 
86 

Efi  ^-3a)76  

Rogers  Pass-East 

Vlideji,  QraygJ  ^rf4_  _ 
PMBS 

Prel im 
P. I.H. 

200 

8-18- 

ai  3ii§(ifi) 

3  Ml,  S.  Fort  Benton-South 

(Lcada,  GxavfiJ  S±Lrf_  _ 
PMBB 

Prel in 
P.l.h, 

0 

0 

4-20- 

F_3-l.(6)l  

Sun  River  Jet  -North 

PMBS_j_  Over  lay  _   _  _ 
ninor  wiucnin^ 

Final 

D     1  U 

r . I.H. 

1,0 

97 

1 1 -29- 

F  10-2(  )71 

STa  TanJv-RROP  Removal 

Grad£,  Gravel  Surf. 

PMR<^ 

Final 

D     1  U 

r. 1 . n. 

0 
0 

9o 

0- 1  /■ 

Rs  5i2-Li  )g  

sunuursL-tast 
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DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


o  ' 


DISTRICT:  Great  Falls-3130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      July  31,  1985 

PROJECT  NO.:      I.R.  15-5(79)  291  CONTRACT  AMOUNT:     $  2.990.289.20 


PRO  J.  NAME:     Vaughn  -  North   CONTRACTOR:       American  Asphalt,  Inc. 


LENGTH:                 10.1  Miles 

FROM  (town):  Missoula, 

MT. 

COUNTY:  Cascade 

AWARD  DATE:  4-3-85 

CONTRACT  TIME:    90  Workinq  Days 

DATE  WORK  STARTED:  5-8-85 

ORDER  TO  PROCEED  DATE:  4-29-85 

PROBABLE  COMPLETION  DATE: 

8-30-85 

%  COMPLETE:  60 

NO.  DAYS  WORKED  PER  WEEK: 

5 

%  TIME  USED:  57 

NO.  SHIFTS  PER  DAY: 

1 

NO.  MEN  EMPLOYED:  60 

NO.  HOURS  PER  SHIFT: 

10 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT 

CONSTRUCTION  SUPERVI SOR : 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Frank  Robinson  TELEPHONE:   727-4350 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:   P.  0.  Box  1359  

Great  Falls,  MT.  59403 

GENERAL:   Sub-contractor  Nelcon.  Inc.  completed  work  on  the  diqouts  on 

 July  3.  1985  —  Fxr.  &  Special  Borrow  are  100%  complete.    The  3/4"  CTS 

 Gr.  ?A  is  80%  rnmpletp  with  the  contractor  finishing  the  shoulder  dress i ng . 

 Cold  Milling  and  Raise  Approach  Slab  are  100%  complete.    The  plant  mix 

 operation  for  P. M.S.  -  Gr.  B  is  75%  complete  with  an  anticipated  comple t i on 

 date  of  Aug.  9,  1985.    The  contractor  plans  to  begin  O.G.F.C.  on  8-12-85. 

 Traffic  was  rerouted  back  to  mainline  Southbound  on  July  9,  1985  from 

 the  detour  on  the  Frontage  Road  fcom  the  Gordon  Interchange  to  the  Vaughn 

 Interchange.  

 Anticipated  completion  date  for  the  project  is  August  30,  1985. 

 Sub-contractor/D.B.E.  Alpine  Asphalt  &  Building  is  doing  the  traffic  co n tr o 1 

 for  all  operations.  


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


6-^ 


CMS- 14 


DISTRICT: 


d=ca 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      AuGosT  5". /9^5" 


PROJECT  NO.:  re.fS'S(fio)^7 
PRO  J.  NAME:      C^<,cnr/^  -  /JL/jQ 

LENGTH:  7  M)\^s,  

COUNTY:  r^.r.^^.  


CONTRACT  AMOUNT:     $  J.33£j3o^.4^ 
CONTRACTOR:      t~(i\A<,  ^^nsi.  C...  r/v 

FROM  (town):      r^^A  AL/A  

AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE 
%  COMPLETE:  • 

%  TIME  USED:   

NO.  MEN  EMPLOYED:  /o^/^ 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     g .  Et^dcrson    .  TELEPHONE: 

ADDRESS:         O^fi^of  {^,&i^uJa^5 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL:   //j  Uc   <^n&i  d;   ZnC-  Ar^^x,    nt-^Juc/^^         iicjt/y.'Jih^  Ty/ffi 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-14 


DISTRICT:    ^/^^.  ^^^^< 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^/^/^jS" 


PROJECT  NO.:      ^  y^^-'P^^/).^^.^  CONTRACT  AMOUNT:     %  S.S^'? 

PRO  J.  NAME:      ^^^,y     aD  ^  <:  CONTRACTOR:      ^J^^^  ^^J^ 

^NGTH:        //^    ^Z,^:^   FROM  (town):  x^^t^ 

CO^TY:     ^ATT^y:)    ^     >^J,^A  AWARD  DATE:  ^/^^   

CONTRACT  TIME:  ^/^   DATE  WORK  STARTED:  ^-4/ 

ORDER  TO  PROCEED  DATE:    _J^j/^  PROBABLE  COMPLETION  DATE:  ^gr. 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:  /  

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:  /Q  

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    ^^///<fX  /.  .df^^x^  TELEPHONE:      y^-^^-  ■f^-/  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  y^^/ 


ZZ?    z:^r/(^    <o^J  .  ///^y    ^^72j^.     ^^/_    ^g-^     ^^^y^  ^^j:^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 

7d 


CMS-14 


DISTRICT: 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        July  ^1  .  iQfit; 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


I.R.  (22) 
Conrad-North  S  South 

 S.Q  Milfts  

 PnnHftra  


CONTRACT  TIME: 


90  Wnrking  Ogyg 


ORDER  TO  PROCEED  DATE:  ^-i^^ftq 

%  COMPLETE:   -j^  

%  TIME  USED:  61  

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  2  .237  .S68.  "^O 
CONTRACTOR:       Sletten  Construction  Co. 

FROM  (town):      Great  FalU.  MT  

AWARD  DATE:       March  11.  IQft^  

DATE  WORK  STARTED:         April  IQfit; 


20-40 


PROBABLE  COMPLETION  DATE:  Aug.  IS.  1986 

NO.  DAYS  WORKED  PER  WEEK:  5  

SHIFTS  PER  DAY:  ,  

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE; 


_LQ_ 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     u,„„-..u,-l..  .  TELEPHONE: 

ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  H 


278-7q4i> 


P.O.  Box  1240 


Conrad,  MT  t;q42t; 


GENERAL: 


Cnnfrartor  rnmplpted  all  work  on  items  1  i.sted  below; 


Excavat  ion-Unclass 


7-  8-85 


Cold  Milling 


7-17-85 


Recycled  Bitum.  Pave-Hot 


7-24-85 


Plant  Mix  Bit.  Surf.  Gr.  B 


7-29-85 


3/4"  CIS  Gr.  2A  throughout  project 


7-29-85 


Contrar.tor  hp.gan  Open  Graded  Friction  Course  operations  7-30-85  and 


expects  to  complete  this  item  Aug.  7,  I985. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  ^/^^  /C,/ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /Z^ 


PROJECT  NO.:  S/^JF"  y- 3  ^) CONTRACT  AMOUNT:     $^  ^^9,  ^^*9y.^><^ 


PRO  J.  NAME:^^>;;fa^>^\^...  uD 

LENGTH:   

COUNTY:  ^y^Z^^^t^  


CONTRACTOR :  , 

FROM  (town):   

AWARD  DATE:  y/^  ^^.^ 


DATE  WORK  STARTED :  ^y//^^  3^ 


CONTRACT  TIME: 

ORDER  TO  PROCEED  DATE:  ^  J^y^^^^ 
%  COMPLETE: 

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE:  JTj 
NO.  DAYS  WORKED  PER  WEEK: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER :^^:^^  JET^^/^J^  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  y^> 


ADDRESS:  25^^ 


GENERAL :     progress  to  date  consists  of  work  on  structvire  and  on  roadway  sug-grade 
from  3ta.  52+-  east  Bridge  end  to  Sta»  208+l8.6  end  of  project,    gub-grade  completed 
from  Sta.  150  to  Sta.  208  and  to  blue  tops.    Bailey  Bridge  installed  and  carrying 
traffic  with  24  hour  traffic  control  flagging.    Pipe  installed  as  progress  on 
roadway  progresses.    Contractor  contemplates  starting  on  1?"  Base  gravelon  Tfaur. 
August  1 .  1985t  placing  on  half  of  roadway  at  a  time  and  carrying  1;rtffic  on  the 
other  half,  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS-IA 


DISTRICT:     ^/J^^  ^/./^2y^< 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^/^l^X  

PROJECT  NO.:  .^/-/^ 
PROJ.  NAME:     .^x^r^-  ^^r- 

LENGTH:  //.  ^  ^//^^  

COUNTY:   

CONTRACT  TIME:   

ORDER  TO  PROCEED  DATE:  STS 

%  COMPLETE:  >:?  

%  TIME  USED:   

NO.  MEN  EMPLOYED:  ^  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  /.  TELEPHONE:     J-^^-  '^^^ / 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  /J^^/ 


CONTRACT  AMOUNT:     $  /.  ^-fcQ 
CONTRACTOR:      /^£V^^     {^aJSZ^  ■ 
FROM  (town):       i^f/^/^C  ^^rr 

AWARD  DATE:  yjZ,/^-//rV  

DATE  WORK  STARTED:  ^/jrn/^^^-' 


PROBABLE  COMPLETION  DATE:  ^s^r. 

NO.  DAYS  WORKED  PER  WEEK:  ^  

NO.  SHIFTS  PER  DAY:  ^ 


NO.  HOURS  PER  SHIFT:  /jp 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-291A 


7i 


DISTRICT:       Great  Falls  3130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7/31/85 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


F  1-6(6)379 


Havre  Weigh  Station 
N/A 


Hill 


CONTRACT  TIME:      150  working  d^vs 


CONTRACT  AMOUNT:     $  565.847.65 
CONTRACTOR:        Baltru.oh  r.nn.r.         ,  r.. 
FROM  (town):       Havre.  Montana  5QSni 

AWARD  DATE:  6/28/85  

DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE; 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


8/5/85 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:  

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Carv  Sf^*.n  TELEPHONE 

ADDRESS: 


Gary  Steen 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


265-6821 


P.  0.  Rnv  SQ? 


Havre.  Mftnfana  SQSni 


GENERAL:      There  has  been  no  work  on  the  project  this  reporting  period.  A 
pre-construction  conference  was  held  in  the  Havre  office  on  7/29/85.  ThP 
new  pipe  lengths  were  submitted  to  the  contractor  7/18/85.     ThP  sanitary 
sewer  manhole  drawings  were  submitted  to  thP  field  affirm  and  fnrwprHpH  ^n 
the  Construction  Bureau  in  Helena  on  7/16/85  for  apDrnv;,!  .     The  nrin.P 
contractor  plans  to  begin  work  as  soon  as  the  training  Prnc^rams  arP  ^pprm^^H, 

 The  engineering  crew  had  been  staking  drainage  structures.  

construction  signs  and  working  on  notes  in  the  office.     THp  constrnrt.-nn 
staking  notes  had  been  submitted  to  Helena  for  computation  nn  7/Q/SS.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


7f 


DISTRICT; 


Great  Falls  3130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7/31/85 


PROJECT  NO.:       RTF  1-3(13)247 
PRO J.  NAME:        Cut  Bank  -  West 

LENGTH:   7.7  miles  

COUNTY:   Glacier  County 


CONTRACT  TIME:        Cal.  date  8/31/85 

ORDER  TO  PROCEED  DATE:  6/1/85 
%  COMPLETE: 
%  TIME  USED: 


100% 


NO.  MEN  EMPLOYED: 


21. 


ACTUAL  COMPLETION  DATE: 


7/20/85 


CONTRACT  AMOUNT:     $  105,781.50  

CONTRACTOR:         Baltrusch  Const.  Co.,  Inc. 
FROM  (town):       Havre,  Montana  59501 
AWARD  DATE:  4/3/85 


DATE  WORK  STARTED: 


7/17/85 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


10 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       norHnn  Trpfi-7.  TELEPHONE: 

ADDRESS: 


7/22/85 


265-6821 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.  0.  Box  592 


Havre,  Montana  59501 


GENERAL:       The  contractor  began  seal  &  cover  operations  on  7/17/85  and  completed 
the  work  on  7/18/85.     A  sub-contractor,  Mark  Rite  Inc.,  striped  the  project  on 
7/20/85  making  the  project  100%  complete.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 

7C 


DISTRICT:       Great  Falls  3130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7/31/85 


PROJECT  NO.:      RTF  1-3(14)256 
PRO J.  NAME:        Cut  Bank  -  East 

LENGTH:   8.9  miles  

COUNTY:  Glacier  &  Toole 


CONTRACT  AMOUNT:     $  148,570.00  

CONTRACTOR:        Baltrusch  Const.  Co.,  Inc. 
FROM  (town):       Havre,  Montana  59501 
AWARD  DATE:  4/3/85 


CONTRACT  TIME:     Cal.  date  8/31/85 


DATE  WORK  STARTED: 


7/15/85 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  100% 
%  TIME  USED:   


6/1/85 


NO.  MEN  EMPLOYED: 


25 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


10 


ACTUAL  COMPLETION  DATE: 


7/19/85 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       Gordon  Treftz  TELEPHONE: 

5  ADDRESS: 


7/22/85 


265-6821 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.  0.  Box  592 


Havre,  Montana  59501 


GENERAL:      The  contractor  began  seal  &  cover  operations  on  7/15/85  and  completed 
the  work  on  7/16/85.     A  sub-contractor,  Mark  Rite  Inc.,  striped  the  project  on 
7/19/85  making  the  project  100%  complete.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


7^ 


SEAL  &  COVER  PROJECTS 

RTF  1-6(8)342,  Rudyard  -  Gildford,  12.6  miles.  Hill  Co. 

•RTF  1-7(6)414,  Zurich  -  Harlem,  7.3  miles,  Blaine  Co.  DISTRICT:     Great  Falls  3130 

RTF  1-8(8)446,  Dodson  -  West,  7.5  miles,  Phillips  Co. 
RTF  1-8(9)492,  Saco  -  West,  7.0  miles,  Phillips  Co. 

CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  7/31/85  

PROJECT  NO.:      SEE  ABOVE   CONTRACT  AMOUNT:     $  532,986.48  

PROJ.  NAME:    CONTRACTOR:        Baltrusch  Const.  Co..  Inc. 

I^NGTH:    FROM  (town):      Havre.  Montana  59501 

COUNTY:    AWARD  DATE:  4/3/85  

CONTRACT  TIME:     Calendar  date  8/31/85     DATE  WORK  STARTED:  6/14/85  

ORDER  TO  PROCEED  DATE:      6/1/85  PROBABLE  COMPLETION  DATE:  8/31/85 

%  COMPLETE:  78   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Gordon  Treftz  TELEPHONE:  265-6821  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:         P.  0.  Box  592  

Havre.  Montana  59501 

GENERAL :      There  has  been  no  work  by  the  contractor  this  reporting  period. 
The  Rudyard  -  Gildford,  Zurich  -  Harlem  &  Saco  -  West  projects  are  complete. 
The  Dodson  -  West  project  remains  to  be  completed.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT:  fT./k 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:      Auc^uA  S .  J  9fi^ 
erf  9-/CZ)0 

PROJECT  NO.:      PtF So- 1(1)0  CONTRACT  AMOUNT:     $  <^'^4 

3eiumani  Cor-,  ^/^ffl.   — ^^t^  J<pJ  

PROJ.  NAME:   A/eiA^./--Aj{^T    FT-drnUn-^Z  CONTRACTOR:  r.nJ.  r..j 

I^NGTH:  ^y./  /rj/j^        ^  FROM  (town):       /-Inure    //J I 

COUNTY:      riLic^clr  f  ^kLioiJ  AWARD  DATE:  /9J?'>  

CONTRACT  TIME:     Co/»p  JX4<r  f-/~Jf5  DATE  WORK  STARTED:  '^-J27-gS  

ORDER  TO  PROCEED  DATE:      ^-/-£S  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:  /pQ  NO.  DAYS  WORKED  PER  WEEK:  y 


%  TIME  USED:  <^6>   NO.  SHIFTS  PER  DAY:   / 

NO.  MEN  EMPLOYED:  30  NO.  HOURS  PER  SHIFT:  -/p  / Z 

ACTUAL  COMPLETION  DATE:  7-3/-ffS' 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    JUEoJc^^^uiM^h  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^  ADDRESS:  /V^J.^/'  /J,^i,u^u  ^ 


o/eraii<?/>i  Tunc  ^%  i9f{S-  R-rnl  .sJ^.'..,^^   ^^^/./^y         t<a.>  j' 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT: 


Great  Falls  3130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7/31/85 


PROJECT  NO.:  RTF-HES  10-3(7)91 
PRO J.  NAME:        Box  Elder  -  Havre 

LENGTH :   13.6  miles  

COUNTY:  Hill 


CONTRACT  TIME: 


150  work  days 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  4,978,298.90 
CONTRACTOR :      Baltrusch  Const.  Co.,  Inc . 

FROM  (town):     Havre.  Montana  

AWARD  DATE:  6/28/85  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE :  265-6821 
ADDRESS: 


PROJECT  MANAGER: 


Cordon  Treftz 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.  0.  Box  592 


Havre.  Montana  59501 


GENERAL:      There  has  been  no  work  on  the  project  this  reporting  period.  A 
Pre-construction  conference  was  held  in  the  Havre  office  on  7/29/85.  The 
new  pipe  lengths  were  submitted  to  the  contractor  7/18/85.    A  sub-contractor, 
Mclntyre  Const.  Co.,  anticipates  working  on  the  bridge  structure  over  gravel 
coulee  in  the  near  future.   _ 

 The  engineering  crew  has  been  staking  drainage  structures,  

construction  signs  and  working  on  notes  in  the  office.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


9 


DISTRICT:      Great  Falls  3130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        '  7/31/85 


PROJECT  NO. : 
PRO J.  NAME: 

LENGTH:   

COUNTY:   

CONTRACT  TIME: 


F-HES  10-3(9)110 
U.S.  2  -  South 

1.8  miles  

Hill  

150  working  davs 


7/ 

CONTRACT  AMOUNT:  $  705,631.40 
CONTRACTOR:  Baltrusch  Const. 
FROM  (town): 
AWARD  DATE: 


Co. ,  Inc , 


Havre,  Montana  59501 
6/28/85 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE: 
%  TIME  USED: 


8/5/85 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       Gordon  Tref tz  .  TELEPHONE: 

ADDRESS: 


265-6821 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.  0.  Box  592 


Havre.  Montana  -59501 


GENERAL: 


There  has  been  no  work  on  the  project  this  reporting  period,  A 


pre-construction  conference  was  held  in  the  Havre  office  on  7/29/85.  The 


new  pipe  lengths  were  submitted  to  the  contractor  7/18/85.     The  prime 
contractor  plans  to  begin  work  as  soon  as  the  training  programs  are  approved. 
 The  engineering  crew  has  been  staking  drainage  structures, 


construction  signs  and  working  on  notes  in  the  office.  The  construction 
staking  notes  had  been  submitted  to  Helena  for  computation  on  6/28/85. 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DI STRI CT :     Hreat  Falls 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      August  5.  1985 

PROJECT  NO.:     f-BRF-HES  24-3(7)109  CONTRACT  AMOUNT:  $4.243.653.15 

PRO J.  NAME:   Bowmans  Corners-North  East  CONTRACTOR:       Hilde  Construction  Co.,  Inc. 

LENGTH:   7.8  Miles   FROM  (town):       Great  Falls,  Mt.  

COUNTY:        Lewis  &  Clark   AWARD  DATE:         January  3,  1985  

CONTRACT  TIME:       120  Working  Days  DATE  WORK  STARTED:       March  27,  1985 

ORDER  TO  PROCEED  DATE:       4/16/85  PROBABLE  COMPLETION  DATE:     May  31,1986 

%  COMPLETE:  55   NO.  DAYS  WORKED  PER  WEEK:  __5  

%  TIME  USED:  62   NO.  SHIFTS  PER  DAY:       1-9  &  ?-9  

NO.  MEN  EMPLOYED:  18-53  NO.  HOURS  PER  SHIFT:  9+  


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      w^ltpr  n.  .qmtth  TELEPHONE:  264-5310 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  P.O.  Box  1359  

Great  Falls,  Mt.  59403 

t 

GENERAL:     Hilde  Construction;    Working  1-9+  hr.  shift  engaged  in  finishing 
subgrade.  hauling  &  laving  1%"  base  course  gravel  on  roadway  &  excavating 
channel  change  &  placing  riprap  at  Flat  Creek.    Also,  ripping  up  &  relaying 
existing  roadway  mat.    Crusher  working  2-9  hr.  shifts  crushing  &  stockpiling 
various  gravels  completing  the  stockpiling  of  all  the  aggregates  for  the 

project  on  July  19th  &  moved  off  the  project.  

Martinez  Construction;    Completed  placing  edge  protection  concrete  for  double 

multiplate  pipe  at  Flat  Creek  on  July  2.  1985.  

Stahly  Engineering;    Intermittent  subgrade  6e  IV  C.B.C.  bluetop  work.  

G.  &  L.  Contracting.  Inc.;    Hauling  &  stockpiling  rip  rap  for  Flat  Creek  from 

7/15/85  thru  7/22/85  

Ros-Mar:    Installing  Fence  beginning  7/23/85.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       August  5,  1985 


PROJECT  NO.:  F-HES  24-3(11)83 
PRO J.  NAME:       Rogers  Pass-West 

LENGTH:  8.1  Miles  

COUNTY:        Lewis  &  Clark  


CONTRACT  TIME:      70  Working  Days 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   q_ 

%  TIME  USED:  n 


7/8/85 


NO.  MEN  EMPLOYED:  0 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  1.660.615.00 
CONTRACTOR:      American  Asphalt,  Inc. 

FROM  (town):        Missoula,  Mt.  

AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Walter  D.  Smith   TELEPHONE: 

ADDRESS: 


264-5310 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


June  1986 
0 


P.O.  Box  1359 


Gt.  Falls.  Mt.  59403 


GENERAL :  Cold  Mill  samples  were  submitted  7/24/85  for  Recycle  Design. 
Engineering  crew  engaged  in  staking  approached  &  guardrail.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
_PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT:    C;^.4  F^lk 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Au&usT  S".  JS/fT 


PROJECT  NO.:  fZTF  Co-£0^)7l 
PROJ.  NAME:  /4  ~      ,4  t a U.i 

I^NGTH:  jo,^   

COUNTY:   Q^.TCWr/r  


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   /q 

%  TIME  USED: 

NO.  MEN  EMPLOYED:         p  -yp 


CONTRACT  AMOUNT:     $   2.  ZFC.  S^A.^  4.S 
CONTRACTOR:      .T/^/^r,  Cr.nU.  C\,.  ■  Tn.-. 

FROM  (town):      C^^j,  f=^j)s  

AWARD  DATE:       Ma.rx,h  ll.  /Sfi^" 

DATE  WORK  STARTED:  ^~Z9'gS  


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


/  ^ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     g.En^^^s^r^  TELEPHONE 

ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


0cp4  „r^l<;^u/ayS 


GENERAL: 


 f^Q  C -filer    tujoir  t         ini^o^cci-  z^n     /    M  /  PIaajT  y^/Z£ji/e.<,  A^^^y. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  Great  Fans-3130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      July  31,  1985 

PROJECT  NO.:       M.B.P.  60-2(17)  95  CONTRACT  AMOUNT:    $  119,300.00 

PRO  J.  NAME:    Warden  Bridge  -  Painting  CONTRACTOR:        Rainbow  Painting  Co. 

LENGTH:   6.0  Miles   FROM  (town):  Great  Falls,  MI. 

COUNTY:   Cascade   AWARD  DATE:  3-11-85  

CONTRACT  TIME: Complete  by  10-15-85  DATE  WORK  STARTED:  4-30-85  

ORDER  TO  PROCEED  DATE:      PROBABLE  COMPLETION  DATE:  10-15-85 

%  COMPLETE:   60   NO.  DAYS  WORKED  PER  WEEK:  Variable 

%  TIME  USED:   ^   NO.  SHIFTS  PER  DAY:  Variable 

NO.  MEN  EMPLOYED:  2-5   NO.  HOURS  PER  SHIFT:  Variable 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Frank  Robinson  TELEPHONE:   727-4350  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:   l-2_  ADDRESS:   P.  0.  Box  1359 

Great  Falls,  MI.  59403 

GENERAL:   Contractor  employing  2-5  men  working  variable  shifts  depending 

 on  the  weather.    Work  consists  of  cleaning,  spot  coating,  and  applying 

 finish  coats  to  the  superstructure  and  rail.    Painting  of  the 

 superstructure  is  95%  complete.  Handrail  is  0%  complete,  and  the 

 Pro.iect  as  a  whole  is  60%  complete.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS-IA 


DISTRICT:     Great  Fall? 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  July  31 ,  1985 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


HFS  21^-1    M  k  

Kevin  Slope  Flattening 

n.n  Miles  

Toole  


CONTRACT  TIME: 


20  Working  Days 


ORDER  TO  PROCEED  DATE:  7-8-85 

%  COMPLETE:   ^  

%  TIME  USED:   ftn^ 

NO.  MEN  EMPLOYED: 


4-6 


CONTRACT  AMOUNT:     $  15.100.00 
CONTRACTOR:         L.A.  Construction 

FROM  (town):        Havre,  Ml  

AWARD  DATE:  .Inne  6,  iq8q  


DATE  WORK  STARTED:      July  19.  1985 


PROBABLE  COMPLETION  DATE:      Oct.  30.  1985 

NO.  DAYS  WORKED  PER  WEEK:  5  

NO.  SHIFTS  PER  DAY:   ]  

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Hammerbaclcer  TELEPHONE:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      1-2  ADDRESS:   


278-794A 


P.O.  Box  12AQ 


Conrad,  Ml  59^25 


GENERAL: 


rnntrartnr  r.ompleted  all  work  except  for  the 


in.;i-anai-ion  nf  7  delineators.  1  curve  sign  and  a  small  amount  of  seeding. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-IA 


DISTRICT: 


Great  Fall s 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  July  31  .  1985 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


R.S.  218-^1   (2)  q  

Sol  lid  Road-Conrad  East 

q.8  Miles  

Pondera  


CONTRACT  TIME: 


70  Working  Days 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  100$; 
%  TIME  USED: 
NO.  MEN  EMPLOYED: 


^-l6-8q 


?"?5 


ACTUAL  COMPLETION  DATE: 


7"17-85 


CONTRACT  AMOUNT:     $  1  ,Q10,q2A.q^ 
CONTRACTOR:        Baltrusch  Construction 

FROM  (town):  Havre.  MT  

AWARD  DATE:       December  5.  198^ 


DATE  WORK  STARTED:       April  22.  1985 


PROBABLE  COMPLETION  DATE:  July  15,  1985 
NO.  DAYS  WORKED  PER  WEEK:  5 

NO.  SHIFTS  PER  DAY:   1 

NO.  HOURS  PER  SHIFT:   m 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Hammprharkpr  TELEPHONE:   

ADDRESS : 


278-7q44 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


5-1 


P.O.  Box  12^0 


Conrad,  MT  59^25 


GENERAL: 


Contractor  completed  seal  and  cover  operations  7"'2''85. 


Sub-contractor  Interstate  Specialties  completed  the  striping 
operations  7-10~85.  


All  work  has  been  completed  as  of  7"17"85 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:      Great  Falls  3130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7/31/85 


PROJECT  NO. : 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


RS  432-2(1)40 


Rudyard  -  South 
6.006  miles 
Hill 


CONTRACT  TIME:      60  working  days 


ORDER  TO  PROCEED  DATE: 
X  COMPLETE:  0% 
X  TIME  USED: 


4/29/85 


22% 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:    $  730,133.60 
CONTRACTOR :        American  Asphalt  Inc. 
FROM  (town) :      Missoula,  Montana 
AWARD  DATE:  4/3/85 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  _ 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Gordon  Treftz  .   TELEPHONE:  265-6821 

0  ADDRESS: 


10/4/85 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.  0.  Box  592 


Havre,  Montana  59501 


GENERAL:      There  has  been  no  work  on  the  project  this  reporting  period.  The 
pit  reclamation  plans  were  approved  by  the  State  Lands  Board  on  7/12/85.  The 
air  quality  permits  have  already  been  issued.     The  engineering  layout  is  100% 
complete.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
^INK  -  ORIGINATING  OFFICE 


CRM/BHB/BW/221F 


DISTRICT:  Great  Falls-SlSO 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       July  31.  1985 


PROJECT  NO.:     H.F.S.  5209(3)  

PROJ.  NAME:    Various  Intersections-Gt 

LENGTH:   

COUNTY: 


0.0  Miles 


Falls 


CONTRACT  AMOUNT:     $  89.439.50  

CONTRACTOR:  Lewis  Construction  Co. 
FROM  (town):  Great  Falls.  MT. 

AWARD  DATE: 


June  28,  1985 


CONTRACT  TIME:   Complete  bv  12-31-85 

ORDER  TO  PROCEED  DATE:  7-22-85 
%  COMPLETE: 
%  TIME  USED: 


DATE  WORK  STARTED: 


1% 


6% 


NO.  MEN  EMPLOYED: 


2-3 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


July  22,  1985 


11-31-85 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Frank  Robinson  TELEPHONE: 

ADDRESS: 


727-4350 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  1-3 


P.  0.  Box  1359 


Great  Falls.  MT.  59403 


GENERAL:   The  contractor  began  operations  on  July  22,  1985.    He  made 

 saw-cuts  in  the  concrete  sidewalks  at  the  intersection  of  2nd  Aye. 

 South  and  5th  &  6th  Streets.    He  has  excayated  the  necessary  push 

 pits  and  discovery  holes  at  the  intersection  of  2nd  Aye.  South 

 &  5th  St.    he  has  pushed  the  conduit  from  Pole#3  to  Pole  #4  and 

 from  Pole#4  to  the  controller.    The  sub-contractor/D.B.E.  began 

 work  on  7-31-85  and  plans  to  place  concrete  at  this  intersection 

 on  Aug.  2.  1985.    The  contractor  plans  to  complete  as  much  as  is 

 possible  at  this  intersection  before  moving  to  the  next  intersection 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT: Great  Falls-SlSO 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      July  31.  1985 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


M  5219(1) 


CONTRACT  AMOUNT:     $  54.598.00 


38th  St.  &  2nd  Ave.  North  CONTRACTOR: 
  FROM  (town) 


e.e  Miles 


Livesay  Traffic  Maint. 
Great  Falls,  MT. 


Cascade 


AWARD  DATE: 


10-31-84 


CONTRACT  TIME:      60  Working  Days 


DATE  WORK  STARTED:  6-10-85 


ORDER  TO  PROCEED  DATE:  4-16-85 

%  COMPLETE:   100%  

%  TIME  USED:   481  


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  7-12-85 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  7-24-85 
EFFECTIVE  OPENING  DATE:  7-12-85 

PROJECT  MANAGER:    Frank  Robinson  TELEPHONE:   727-4350 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    i-^       ADDRESS:   P.  0.  Box  1359 


Great  Falls.  MI. 


59403 


GENERAL:   All  work  on  the  subject  project  is  completed  and  state  forces 

 currently  working  on  the  Final.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


» 


DISTRICT:      ^  57 J  O 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ?-J/-Fj  < 

^  ^^^^ 


CONTRACT  AMOUNT: 


rnhrS^rL^r-rfk  /  ^oAsi   CONTRACTOR:   A^^..  rrr.Uc'  H..J.....^ 


AlA 


JTiOM  (town):     /:J,A  Fc^lk  m/ 


JdilL 


CONTRACT  TIME:    ^.  l^^rJ,.,  nr.^. 
ORDER  TO  PROCEED  DATE:      ^~  ■j^S'-^S' 

%  COMPLETE:  ycJ-zT  

%  TIME  USED:         a/  A  


AWARD  DATE: 


-T 


DATE  WORK  STARTED:  L-/9-kS- 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 
NO.  SHIFTS  PER  DAY:  / 
NO.  HOURS  PER  SHIFT:  6-/~l. 


ACTUAL  COMPLETION  DATE:      ^-J*  -8S' 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     /^,sU^^      .  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:   /-2.  ADDRESS: 


GENERAL:  ^r,.-Ar..A. 


'  /I  p 


o  ^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  Q 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7'~3l-8S' 


PROJECT  NO.:      riHhS  ,<1/C^(a) 


PRO  J.  NAME:     ANfiti^O-M^^  ->V^..a».- 

LENGTH:  

COUNTY:   /////  

CONTRACT  TIME:     22o  /Z.  


CONTRACT  AMOUNT:     $     .^^o    2.^2  .  6  / 
CONTRACTOR:           .Ll    A.^.  L^LL  T^. 
FROM  (town):          y..  .^..^  ^  ,^  i  . 
AWARD  DATE:  7  -  /^^^  


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:      S'Z7~E  ^ 

%  COMPLETE:  ^9^^-^  

%  TIME  USED:  

NO.  MEN  EMPLOYED:  ^- 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


/ 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

  TELEPHONE : 

ADDRESS: 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL:      CpJsn^^^J)        Dr^^/f  /r^ 


(?/.        A-  rs.JJr 


=>  = — ^  fA<^r  V  4 — r/eC  /y  O/Tl  dit>C^  j^rC<i  ^sj. 


,  ^,  /^^^^'^  ^^^'^  -  -     


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


"11 


CMS-IA 


DISTRICT:  (^re^T /^/s 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    Au^asf  ^/*)e^ 

PROJECT  NO.:    B/Z  ^0376i)   CONTRACT  AMOUNT:     $  /^^  ^Slf, 

PRO  J.  NAME:  Pry  Aitk  Al^,>,V4  SrJ^  CONTRACTOR:   ^^T^K.^^  ^x/^T: 

LENGTH:    BrlJ^^    ^  ^raa.o^^  FROM  (town):     Qr^a:r Al//< ^  /^/T 

COUNTY:  /^0/t/c/gy<g>^   AWARD  DATE:       "XuA/^  C 

CONTRACT  TIME:     7^  X^^y^x^    Da^  DATE  WORK  STARTED:      Tu./^  /<)A^ 

ORDER  TO  PROCEED  DATE:     Jljy      /CjS^  PROBABLE  COMPLETION  DATE:    S^T/  /9f^ 

%  COMPLETE:  US"    NO.  DAYS  WORKED  PER  WEEK:       ^  £^ 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   /  

NO.  MEN  EMPLOYED:  ^  ~/g>  NO.  HOURS  PER  SHIFT:   S_  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    >fl    TtbAf^oA/  TELEPHONE:         "PZ/^-  ^35~0 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    J_  ADDRESS 


GENERAL: 


^1  /^ty^^oL/f^^s  /W  ^Ace 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 

YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE 
3255-2914  ^, 

1 


CMS- 14 


DISTRICT:     Great  Falls 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  July  ^1  ,  iggq 

PROJECT  NO.:        s.M.P,  n7Qq-8q  CONTRACT  AMOUNT:     $  /t7it.7QQ.Qn  

PRO J.  NAME:      haintenance  Storkpiles  CONTRACTOR:  Konitz  Cnnfr.rtin^ 

   FROM  (town):  Lew.stown.  MT 

 Various   AWARD  DATE:  March  11.  1985 


CONTRACT  TIME:  ICQ  Working  Days        DATE  WORK  STARTED:       May  20.  I985 

ORDER  TO  PROCEED  DATE:       1^-16-85  PROBABLE  COMPLETION  DATE:      Aug.  30.  198S 

%  COMPLETE:   46^    NO.  DAYS  WORKED  PER  WEEK:  ^ 

%  TIME  USED:  49^  NO.  SHIFTS  PER  DAY:   j 

NO.  MEN  EMPLOYED:  5-8   NO.  HOURS  PER  SHIFT:   3 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       H;.mn,^rh^.i.».  TELEPHONE:   27M^kU  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^4      ADDRESS:   P.O.  Box  17i>n 

 Conrad,  MT  59^25 


GENERAL:   Siih-rnntractor  llnitpd  MafP.rials  cotnplftfPd  crushing 

 operations  at  the  Emerson  Jet,  site.  (20.006. 70  tons) . 


Contractor.  Konitz.  began  crushing  operations  on  Sguare  Butte  pit 

6-27-85  and  crushed  out  only  I9I9.O  tons  of         GTS  Gr.  AA.  

Ip-ff  nit  fn  Innk  for  hpl-fpr  prnr\„rtlnn  sitP.  


Contractor  completed  crushing  operations  at  the  Carter  pit  7^^25-85 
with  in.nnft  «<;  tr^n,i  mich^H  


Contractor  moved  to  the  Button  pit  7-26-85  and  began  crush 


I  ng 


operations  7-29-85. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


a<is-i6 


» 

DISTRICT:   Great  Fans-3130  , 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  July  31,  1985 

PROJECT  NO.:       M  5212(1)   DATE  SURVEY  AUTHORIZED:  9-17-81 

PROJ.  NAME:    Great  Falls-South  Arterial  DATE  WORK  STARTED:  12-10-81 

LENGTH:   8.9  Miles   ESTIMATED  COMPLETION  DATE:  ?????? 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    Frank  Robinson  TELEPHONE:   727-4350 

NO.  PERSONNEL  ASSIGNED:    _0   %  COMPLETE:   46%  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2916 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^/^-.^^  

PROJECT  NO.:  A^cf  S^^:"  -  J  DATE  SURVEY  AUTHORIZED: 
PROJ.  NAME:    .,  -y,;^  >  .    .O-  -  DATE  WORK  STARTED:   


LENGTH:  /?.'  >, ^5   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:      ._yV/-/^  ^ 

PROJECT  MANAGER:     Xla/i/,,r^.  /.  .^.^o     TELEPHONE:      Z'^f-  -'  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:        .  v-:^  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


CMS- 16 


DISTRICT:  Great  Falls-SlSO 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         July  31,  1985 

PROJECT  NO.:       R.S.  330-1(6)  0  DATE  SURVEY  AUTHORIZED:   

PROJ.  NAME:  Ulm  South  (North  Section)     DATE  WORK  STARTED:  11-28-83  

LENGTH:   6.5  Miles   ESTIMATED  COMPLETION  DATE:  ????????? 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      Frank  Robinson  TELEPHONE:   727-4350  

NO.  PERSONNEL  ASSIGNED:    _0   %  COMPLETE:  76% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2916 


CMS- 16 

DISTRICT:   Great  Falls-3130 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  July  31,  1985 

PROJECT  NO.:       R.S.  330-1(1)  0  DATE  SURVEY  AUTHORIZED:   

PROJ.  NAME:    Ulm  $outh"(Mid.  Section)    DATE  WORK  STARTED:  11-14-84  

LENGTH:   5.3  Miles   ESTIMATED  COMPLETION  DATE:  ???????? 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    Frank  Robinson  TELEPHONE:  727-4350  

NO.  PERSONNEL  ASSIGNED:         0   %  COMPLETE:   50  

?????  —  Pending  availability  of  D.O.H.  Land  Surveyor  to  re-establish  section  corners. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2916 


CMS- 16 


DISTRICT:    Great  Falls-.-^l.-^O 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         July  31.  1985 


PROJECT  NO.:      R.S.  228-2(5)  30 


DATE  SURVEY  AUTHORIZED:  12-22-83 


PROJ.  NAME:     5  Miles  South-Ft.  Benton    DATE  WORK  STARTED:     Xm  1-15-85 

South 

I^NGTH:   10. 0  Miles   ESTIMATED  COMPLETION  DATE:  12-31-85 


PROsJECT  MANAGER: 


DATE  SUBMITTED  TO  DISTRICT:  _ 
Frank  Robinson  TELEPHONE; 


NO.  PERSONNEL  ASSIGNED: 


%  COMPLETE: 


727-4350 


1% 


DISTRIBUTION: 


3255-2916 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:      Great  Falls 


PRELIMINARY  SURVEY  PROGRESS ' REPORT 
FOR  THE  PERIOD  ENDING:        August  5.  1985 


PROJECT  NO. :      F  24-4(5)117 
PROJ.  NAME:  Slmms-West 
LENGTH:  11  Miles 


DATE  SURVEY  AUTHORIZED: 


8/30/84 


DATE  WORK  STARTED:      Oct.  10.  1984 
ESTIMATED  -COMPLETION  DATE :  7/11/85 


DATE  SUBMITTED  TO  DISTRICT:  7/11/85 
PROJECT  MANAGER:     Walter  D.  Smith  TELEPHONE:  264-5310 

NO.  PERSONNEL  ASSIGNED:  Q 


%  COMPLETE:  100 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


7< 


DISTRICT:      ^.rpa^  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      August  5.  1985 


PROJECT  NO. 


RF  24-3(7)76 


PRO J.  NAME:  Rogers  Pass-East 
LENGTH: 


DATE  SURVEY  AUTHORIZED: 
DATE  WORK  STARTED: 


ESTIMATED  COMPLETION  DATE:     Oct.  15,  85 


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:  Walter  D.  Smith  TELEPHONE:  264-5310 
NO.  PERSONNEL  ASSIGNED:         4*  %  COMPLETE:  75 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


CMS-16 


DISTRICT: 


Great  Falls  3130 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7/31/85 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 


F  1-7(4)430 


Fort  Belknap  -  East 
16.3  miles 


DATE  SURVEY  AUTHORIZED:  8/17/85 
DATE  WORK  STARTED:  12/3/84 


ESTIMATED  COMPLETION  DATE: 


PROJECT  MANAGER: 


DATE  SUBMITTED  TO  DISTRICT:   

Gordon  Treftz  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED: 


0 


%  COMPLETE: 


8/7/86 


265-6821 


45% 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


« 


0 


DISTRICT:    Glendive  4130 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      July  30.  1985 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 
COMP 

EST 

COMP 

DATE 

F__26^(123   _ 

Sidney  -  North  Dakota  Line 

Gr_.  ,_Gravel,_PMS_  _  _ 
And  Structure 

Final 
Desicn 

70% 

F  2-l(8U6 

Fallon  Co.  Line  E.  &  W. 

PMS  Overlay 

PROJECT 
TO  DES; 

SENT  TO 
GN 

HELENA 

F  39-1(1524 

Lame  Deer  -  North 

PMS  Overlay 

Final 
P.I.H. 

6  0 

11/1  /8 

F  18-1(2)1 

Miles  Citv  -  Northwest 

PMS  Overlay 

Final 
P.I.H. 

5% 

•J  to 

12/1/8 

FR  1-10(12)639 
Cnibertson  -^"VesT 

PTTS  CverTayT  WiHen" 

Final 
Design 

70% 

mils 

F  1-8(6)500 
Saco  —  East 

Prelim. 

P   T  H 
r  .  i.  •  £1 . 

>A  _  _ 

__3/1/_8j 

RS  247-1X1)0 
Webster  —  East 

Final 

T>    T  TJ 

O  /  1  to 

RS  438-1(4)0 
Nashua  -  North 

PMS  Overlay 

Comp. 
Df  Surv£ 

V 

0% 

10/1  /8i 

F  25-1(6)0 
Circle  -  North 

PMS  Overlay  6f 
Major  Widen 

Final 
P.I.H. 

181.5 

50% 

ll/l/8( 

RS_34_4-li5)2_9.  _____ 
7.5  Miles  West  of  Froid 

PMS  Overlay  _            _  _ 

&  Widen 

Prelim, 
P.I.H. 

5% 

12/l/8( 

F  57-6(2^281 
Circle  -  East 

PMS  Overlay 

Comp, 
3f  Surve 

y 

0% 

12/l/8( 

BRF  42-3(6)73 

S.  or" Glasgow  (Milk  River) 

SIR.  and  APPS. 

Prelim. 
P.I.H- 

5% 

6/1/8: 

F _42-_3(7}59  _____ 
Fort  Peck  -  Glasgow 

PMS  Overlay  ._Ma^r  

Widen  &  SIRS. 

Comp. 
3f  Hards 

hell 

0% 

10/1/8: 

M _500J^(1)_  _____ 

Sar.  Ave.  &  Allard  St.-Glv. 

Gj_,  GS.  ,_PMS_sj  _    _  _ 
STM-SWR.  &  S-Walk 

Prelim, 
P.I.H. 

5% 

7/l/9( 

TOTAL  =  187.5  Hrs. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    ^SoLV  3Cy 

PROJECT  NO.  -.jr/ZcaoS^s^^  f^oooe(^// )   CONTRACT  AMOUNT:     %  /^^ZB,  -^Q 


PRO J.  NAME 
LENGTH:  — 
COUNTY:  Yarioos 


CONTRACTOR:  /p^oy- 


J. 


A 


FROM  (town):  <^Ag:gt7^ 

AWARD  DATE:  /A  :5--S'^.  


CONTRACT  TIME: 


/3  O  U/. 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE: 
%  TIME  USED: 


3-J-SS' 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE 
NO.  DAYS  WORKED  PER  WEEK 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


/ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

  TELEPHONE:     3^S-'  ^S77 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


PROsJECT  MANAGER:   Ain-  dpua/e^ 


GENERAL:  ^^g^<g>^ htr y^^s   ^e?*-^ ^ootJ.  n^//4>cty/*^  i^oyAi. 

^^SA^O/\/e    DjJ7^/Cr~      >g7|/e  -  :Sy:^S  /:^r^^Jey^. 

/?fj7/'£^     Dj-sTTS^i^^T  ~  y^c^G    ju/tzrjh  ScU/e.    Zije^s  ^^"^a^ ^ y^'j 

xg<?<c/gr-/r  yg. .    /n  7~.  

S^^/^  p^f^  /  s/a^^  &  ^o^c>    Si/^y  ^^trt.  u^://  rr?cve  e^Jo  /^//.j^^A 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS-14 

DISTRICT:      fll^ndivp  ■ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        J\ily  30.  1985 

PROJECT  NO.:  RTF-HES  1-10  648  CONTRACT  AMOUNT:    $  1.013.125  

PRO  J.  NAME:  ^ainvlTle-Weat  CONTRACTOR:  Pn-rt.ah1p  Pav^r.^  

LENGTH:   H.3  MIIrh  FROM  (town):   Mil  pa  Ci+.y 

COUNTY:   Roosevelt   AWARD  DATE:  February  8,  1Q85  

CONTRACT  TIME:  80  WD   DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:  April  16.  I985  PROBABLE  COMPLETION  DATE:     Sept.  1.  I985 

%  COMPLETE:  Q   NO.  DAYS  WORKED  PER  WEEK:  Q 

%  TIME  USED:   28   NO.  SHIFTS  PER  DAY:   p 

NO.  MEN  EMPLOYED:    _o   NO.  HOURS  PER  SHIFT:   p 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Baldvjin  TELEPHONE:  787-5701  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _j_  ADDRESS:  P.O.  Box  556  

 Culbertson  

GENERAL:   No  v.ork  by  the  contractor  thla  paat  period.  A8S.essr.ient  

 .  of  Qontract  time  ceased  on  7-1-85.  .A  conflict  of  gr  vel  pit  

 oxgnership  has  arisen  and  an  alternative  soiirce  is  being  secured. 

 A  preconstruction  conference  was  held  on  July  17,  where  the  

 contractor  advised  that  work  will  begin  on  the  pro^iect  the  first 

 week  of  .'iugust.    The  construction  lav--ut  remains  at  75^  complete 

 with  the  svirvev  crew  te  porarly  assigned  to  other  projects.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:     V/3  O 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


9,  O  


CONTRACT  AMOUNT:    $  d?^  V,  jr&2. .  o3 

CONTRACTOR:      Po>,'c^  (nc,  

FROM  (town) 
AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  Q 
%  TIME  USED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  /y/ 

PROJECT  MANAGER:    R.....^^  i^^JL  TELEPHONE 

ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ^ 


GENERAL: 


Co, 


6.  <^  -< 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT:  ^/SO  C/^jfOj^^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        7^  3^'^^ 


PROJECT  NO. :  /^/r"  2.^-2.  <^Jr a- 


PRO J.  NAME: 
I^NGTH:         //,/  yy,/)^jr 
COUNTY:  /P/cA//^a,£> 
CONTRACT  TIME: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):   

AWARD  DATE: 


$ 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED:   

PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       /J./Z^/.y^,  TELEPHONE:  ^^^-^^^/ 

ADDRESS:         ^^V^^y  J,Ay~ 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  / 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:    ^/30  ^/d^AJPipS' 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  z^'^^^' 


PROJECT  NO. :       RTf  t<r^^Z  {y J<2- 

_  ^ — 

PRO  J.  NAME:    6/^Ay£y  -f^ft/uigu) 

I^NGTH:  ry^Le^  

COUNTY:  /r'/^^Z.Xfjt^  


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):  _ 
AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETICM  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  — 

TELEPHONE 
ADDRESS: 


PROJECT  MANAGER:     A/^ U^^iy 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


1. 


GENERAL:   3^Z^  /y^Aft,  V^/>^,<    A/^f^'/?    7>  /Py0T£    £>AJ  Pi^^  S^A'^ 


V 


DISTRIBUTION: 


3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CMS-14 


DISTRICT:      G1 endive  - 

CONSTRUCTION  PROGRESS  REPORT 

July  198'^  

CONTRACT  AMOUNT:    $  1 ,n6n,64l  

CONTRACTOR:   Raltmsch  

FROM  (town):   Havre  

AWARD  DATE:   gr^+.nhPT-  ^1,  1Qe4 

DATE  WORK  STARTED:  

PROBABLE  COMPLETION  DATE :  o ctobeE_15j_!  985 
NO.  DAYS  WORKED  PER  WEEK:  0 

NO.  SHIFTS  PER  DAY:  0 

NO.  HOURS  PER  SHIFT:   n 

ACTUAL  COIPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Rairiwin    -  TELEPHONE:   7^7-^701  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _J_       ADDRESS:  P.O.  Box   

 Oulbertson  

GENERAL:  Nn  wot^V  by  t.hfi  onn+.T'^ n,t,OT»  t.hifl  paflt  nfiriod. — Aflflft.sfliriRnt  nf  

 contract  time  began       Mav  20.  1Q85.  g^^t>-QQntrantor  ^ag  advisgd  

 that  his  p^anfl  are  to  move  into  the  nit,  for  the  PUl-PQSe  of  

 aggregate  production  ^  about  the  middl*-^  of  Ausnist. — SUTveV  crew  

 working  on  other  pro.iects.     Construction  layout  is  "^^^  complete.  •  


FOR  THE  PERIOD  ENDING: 

PROJECT  NO. :         v  ??-^  M'l  Ri 

PROJ.  NAME:  niilbertann-Worth  

LENGTH:   7.3  Milea  

COUNTY:   Roosevelt  

CONTRACT  TIME:   100  WD  

ORDER  TO  PROCEED  DATE:  Anril  16.  1Q8^ 

%  COMPLETE:  0  

%  TIME  USED:  

NO.  MEN  EMPLOYED:  0  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  G?/^^ci/L<2. 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING 


F  23- 1(6)1  ."'13001(3) 
PROJECT  NO.  MyyrvtsLeighton  BJvd.    CONTRACT  AMOUNT:     $  7.f^ 

PRO  J.  NAME:  Mil- City      Miles  Ci^        contractor:    M/^^.^V-//,.^/^,  _^  ^  ^ 


LENGTH 
COUNTY: 


J'^^   FROM  (town)  :   j^;  ;//      .  .  /V[  ^_ 

(-^uder-    AWARD  DATE:        ^ ^ /  * 


AWARD  DATE:         ^  /  /  :^  /  yt/ 


CONTRACT  TIME:      /3iO  Uj .  P  DATE  WORK  STARTED:'       ll  l^^jjsU 

ORDER  TO  PROCEED  DATE:  lllgf?^  ~       PROBABLE  COMPLETION  DATE: 


%  COMPLETE:      JOQ  NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:    NO.  SHIFTS  PER  DAY: 


NO.  MEN  EMPLOYED:   NO.  HOURS  PER  SHIFT:  ^  

ACTUAL  COMPLETION  DATE:  lIl^l^fT 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  S4^.  .  TELEPHONE:    Z^Z  -  /  0^.5  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    2^       ADDRESS:   Dei^L.    of    ^  i  nl^t  .r.. 

on>lp^  ( ;  r,^ .  n^Qni  ^^^^  / 

^orl^  d.^;^    ii,,  r^^./.j^r^^e 
'/T  ^z^z^'  '"^^  ^^^^ 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


/.5 


DISTRICT: 


^^^^^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 

PROJECT  NO. :  J^<J^-J^/9)^/ 
PRO  J.  NAME:  ..^TT^  J!/^J^y^^ 
LENGTH:  ^  /^yii::^ 

COUNTY:  ^^^J/?^  ^^^^f   

CONTRACT  TIME:  X^^^ /^^^i^       DATE  WORK  STARTED;  

ORDER  TO  PROCEED  DATE:    ^s^.^^   PROBABLE  COMPLETION  DATE:  ^'^'^^ 

%  COMPLETE:  NO.  DAYS  WORKED  PER  WEEK  ^ 

%  TIME  USED:   

NO 


CONTRACT  AMOUNT:    $  <g?>^ 
CONTRACTOR:  df!i>^U^7^. 
FROM  (town):     .^.^^^tJ^^.  j^<:f^rAd^ 
AWARD  DATE:  ^J^^^^ 


MEN  EMPLOYED: 
ACTUAL  COMPLETION  DATE:   


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT 


/ 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   ' 

EFFECTIVE  OPENING  DATE:  ^ 

PROJECT  MANAGER  u^^a^^.  ,:aec^!i.^C^i^^LEPHONE :  ^$<^^  '  ^^^^ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^     ADDRESS:    .^1^.^/^^^  /^^JlfT^^ 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT:  ^C^r¥^^^<f 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  T'/'jO /^T 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


CONTRACT  TIME:  C)  cx/^ 

ORDER  TO  PROCEED  DATE: 
%  COMPLETE:    _  /^O  O 
%  TIME  USED: 


CONTRACT  AMOUNT:     $  yO^  ^7li.T& 
CONTRACTOR:     ^^k^C^jr  Cc^^co^^r^T  ^^^^ . 
FROM  (town):  /f»(f^jgp^ff^^Z 

AWARD  DATE:  j»y<jW^^  

DATE  WORK  STARTED:  ^^^^^^ 


PROBABLE  COMPLETION  DATE; 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


NO.  MEN  EMPLOYED:   - 

ACTUAL  COMPLETION  DATE: 
DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE 

PROJECT  MANAGER:         T^c^^^^^X  TELEPHONE 

ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  / 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 

A  7 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  '7^3^-'<0S'  

CONTRACT  AMOUNT:     %  ^,(!>1'^ .^^S-  '41 
CONTRACTOR:  N^Jj^^  ^/UCSZ^.  ^  , 
FROM  (town):    jS/^L/A/QS  .  Ml  • 
AWARD  DATE: 
DATE  WORK  STARTED: 
PROBABLE  COMPLETION  DATE:     S ' 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:  /  

NO.  HOURS  PER  SHIFT: 
ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER .2^J}^Bl^/r)^ f^zf/g^      TELEPHONE:       Z5Z.  - /^^5   

NO    OF  ENG.  PERSONNEL  EMPLOYED:    ^_       ADDRESS:     0^/=^  O/^  Aj ^0^CUJ/Q If^^ 

GENERAL: 


PROJECT  NO. 

PRO  J.  NAME :  /-^  C^. 

LENGTH: 
COUNTY: 

CONTRACT  TIME: 

ORDER  TO  PROCEED  DATE:    ^'  /L>  ' <S£ 

%  COMPLETE:  9*7  

%  TIME  USED: 

NO.  MEN  EMPLOYED:  ~7  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7 /%q/^ 

PROJECT  NO.:  ^^£2*;^^^^^^^  .^^^^^^ 

LnGTH  ^'^^'"J':  ^r*"-  -"^1™°"-  ^^"^  

COUNTY: 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE:  *tf//G/^_r 

%  COMPLETE:   YS' 

%  TIME  USED:   


NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT CONSTOUCTION  SUPERVISOR- 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:      ^^^^^y  TELEPHONE 

ADDRESS: 


FROM  (town): 
AWARD  DATE: 

DATE  WORK  STARTED:  s/koy^^ 
PROBABLE  COMPLETION  DATE:  sy^g^^ ^ 
NO.  DAYS  WORKED  PER  WEEK:  ^ 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL:     /Aya^^A^   <: Ci A<Ty^r ^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  3  c) 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  1-50- 


PROJECT  NO.:  /^S 

PRO  J.  NAME:  /^^si*vv;v^/< 

LENGTH:  ^-  ^  

COUNTY:  ,.LL^J  

CONTRACT  TIME:  Ul  ^.  

ORDER  TO  PROCEED  DATE:    Lo  l^^-^^ 

%  COMPLETE:  /6  »  ' io  

%  TIME  USED:  jOo  Vo  


$  (  Qg>/,  3  5r.  ^ 

f^L  6^  fo^ 


NO.  MEN  EMPLOYED: 
ACTUAL  COMPLETION  DATE:  l-2.i-S^^ 


CONTRACT  AMOUNT 

CONTRACTOR:   

FROM  (town):  ft^.^^j^ 

AWARD  DATE:      .f^^^V  •  ^     /^  ^^  

DATE  WORK  STARTED:     ^r  J .  t  ^  ^  L'l  i  ¥ 
PROBABLE  COMPLETION  DATE:     I  '^^  i^ 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:  

NO.  HOURS  PER  SHIFT:   


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  1^  ^ 

TELEPHONE: 
ADDRESS: 


PROJECT  MANAGER:  ^^.^^^J  K-ci^-^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  X- 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT:  ^^Z^^^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     .july  /9^^ 

^"'LIL'-r-^^^^'^^H^       CONTRACT  AMOUNT:    ,^  ... 

COUNTY-   ^^Ji/^   FROM  (town)  ^ ^y,^..^ 

LUUNTY.        X^^j.*.'  -  yl/.  Z7.    AWARD  DATE:  ^  

CONTRACT  TIME:  .57^   

ORDER  TO  PROCEED  DATE: 
%  COMPLETE: 
%  TIME  USED: 


DATE  WORK  STARTED:  3-/^-^^ 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:  / 

NO.  HOURS  PER  SHIFT:  ' 


NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE: 
DATE  CERTIFIED  COMPLEIE  BY  DISTOIcr CONSTOUCTION  SUPERVISOR- 

EFFECTIVE  OPENING  DATE:    


GENERAL:  ShA-^^ 


—   e^^^ 


hec^^  ... 


DISTRIBUTION: 


3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


« 

CMS-14 


DISTRICT:      Gl endive 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        July  iqRc;, 

PROJECT  NO.:       3MP  mgo-fiK   CONTRACT  AMOUNT:    $    161, is6 


PRO  J.  NAME:  Maintenance  Stockpiles  CONTRACTOR:         Enkart  GonfltrMjf.tinn 

I^GTH:   Q   FROM  (town):  Mii^.c  c-ity  

COUNTY:    Sheridan-Roosevelt-DfljH p1  «  AWARD  DATE:  Mar^nh  11,  loftc; 

CONTRACT  TIME:  4s  WD   DATE  WORK  STARTED:   q  

ORDER  TO  PROCEED  DATE:    April  16,  1QR^  PROBABLE  COMPLETION  DATE:  s^pt.pmhPT.  1,  1985 

I  COMPLETE:   q   NO.  DAYS  WORKED  PER  WEEK:  n 

%  TIME  USED:   33   NO.  SHIFTS  PER  DAY:   g 

NO.  MEN  EMPLOYED:  0   NO.  HOURS  PER  SHIFT:   p 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Baldwin    -  TELEPHONE:   787-R7ni  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _o_  ADDRESS:   P.O.  Rny  RR^ 

 Culbertson  


GENERAL:   No  worlfc  by  the  contractor  thia  naat  pfirinri.    A  prP-r>nn.cit.r^-.nt.nnn 

 gonfeJ^ence  was  held  on  J\me  S,  1QbS  -and  the  njntrantnr  finnlH  nn+. 

 estiiiiate  a  date  when  he  would  begin  work.     Aasesament  nf  nnntrar^t 

 time  ceased  on  July  1.  1  85.  Because  nf  t>ift  rpfnsal  hv  t.h^  nvT^or. 

 of  the  State  optioned  gravel  soxirce  to  accept  the  pit  reni  nn 

—  pl^^n.    An  alternate  source  is  being  considered  


DISTRIMJTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-291A 


DISTRICT:  GlenJiu^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Ju/^y,  3o.   /a as 


PROJECT  NO.  :      SmP  n9.<9-fiS' 


PRO  J.  NAME:      mn,nf^^r.r.t  ^rAp.l.s 


LENGTH: 
COUNTY: 


Sor^Uld  ,  MhroUwnj  Foil  on  t 
 Cas.ftr   


CONTRACT  AMOUNT:     $  .HSS.oo 
CONTRACTOR:      R^lfra^^h     C^n.ir  C^. 
FROM  (town):     Hai^rt,  ^  mi-.  ^SSo) 
AWARD  DATE:  3-aB-BS  


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:     ^/.J  lA  j9SjS 

%  COMPLETE:   Q  

%  TIME  USED: 


-25 


NO.  MEN  EMPLOYED; 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  /f.  ^^....f^  TELEPHONE: 

Q.       ADDRESS:      ^    Dr.....  i. 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


6S3  -  /os^o 


gjolf    Pain)-  .  mt  ^9aoi 


 fif    a-5   soon  a-s — fU    re^rJa m^fj'tA    pLn    is,  opppr.,.,^.  


on 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  Oc£^iLQ_i^€ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      S  a         30 .  /^^S 

PROJECT  NO.:    JZ      ^ - ( 4o)  DATE  SURVEY  AUTHORIZED: 

PRO  J.  NAME:      /V7/^<rj   C/rV  -  c^<r^r    DATE  WORK  STARTED: 
LENGTH: 


z  /  z  G.  /rs- 


cf.  I   /VI/  t-es 


ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT:       1  /j  I  /fS' 


PROJECT  MANAGER: 


NO.  PERSONNEL  ASSIGNED: 


TELEPHONE: 
%  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ^L^y^^_Q±JC 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      T^cV    3^,  /9^6" 

PROJECT  NO.:       F    3  1  -  3  (  "Z-^  63*^        DATE  SURVEY  AUTHORIZED:       7.  I S'  I S"  S 
PROJ.  NAME:       /fSH^  /Jy^D  -  e/9s  r       DATE  WORK  STARTED:   


LENGTH:  "? .  P    A>n  1  <-€S  ESTIMATED  COMPLETION  DATE:      /  'l/z.q/s'S' 

DATE  SUBMITTED  TO  DISTRICT:      ~l  /j/  Us 

PROJECT  MANAGER:     g  S  r^o/^/^/JY^T/Z     TELEPHONE:         Z3Z.  -  3  

NO.  PERSONNEL  ASSIGNED:       S  -  6^  %  COMPLETE:   O  Vo  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DI STRI CT :  C>^£^Oi^€ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  cj  ZO  .  /^S'S 

PROJECT  NO.:    Rpr  ^ZO  -  Zi  i\  S       DATE  SURVEY  AUTHORIZED:       3  /  / 

PRO  J.  NAME:  /^/l  c  (-Qy^    C£eeK        DATE  WORK  STARTED:   


LENGTH:  Q.  ^         i  c  € S   ESTIMATED  COMPLETION  DATE:     ^ /zo/s'C 

DATE  SUBMITTED  TO  DISTRICT:      ~\  /  3  /  /tf-S" 

PROJECT  MANAGER:   -^"^   TELEPHONE:   - —  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   Q   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     (^^L  67^0  i  v/<r 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      X      <lV  JQ,  I^SS 

PROJECT  NO.:     /g  5    3ZZ  -  \  ( 0        DATE  SURVEY  AUTHORIZED:  ^j^l^S 
PRO  J.  NAME:      ^tAC'^K/J  -SOdrn'      DATE  WORK  STARTED:   


LENGTH:  f.  Z.    ^/  c  CS  ESTIMATED  COMPLETION  DATE:     ^/jo/j'  1 

DATE  SUBMITTED  TO  DISTRICT:     1  /j/  I ^ 

PROJECT  MANAGER:   TELEPHONE:    '  

NO.  PERSONNEL  ASSIGNED:   %  COMPLETE:  O  V-:. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     C>  ^.(fy^/ Ois/£ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       1^ L/ CV  3  O  ,  /9S'S 

PROJECT  NO.:     BiZr   l-lojfs'))  C.2PI     DATE  SURVEY  AUTHORIZED:       1 1 }      h  ^ 
PROJ.  NAME:      ZgOA     £  C  D£R.   CP  -    DATE  WORK  STARTED: 


I^NGTH:  <0/1    An)L.€S   ESTIMATED  COMPLETION  DATE:  rzj^jgj 

DATE  SUBMITTED  TO  DISTRICT:      ~l  jj  j  /a'S 

PROJECT  MANAGER:     TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  O  V  vJ. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  (^CC^Oi^e- 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     :iU d   30.  /qF-S" 

PROJECT  NO.  :.           S/C  -  \  {  \\  H  DATE  SURVEY  AUTHORIZED:       7  / f  ) AS 

^          JS-/-I    -  I  i  ^     O   ^  

PROJ.  NAME:     ro/]c  /Z/Q^^   -CV^^T    DATE  WORK  STARTED: 

I^J^GTH:           I  Z.  I    ^  t  C€  S.  ESTIMATED  COMPLETION  DATE:     / 1 1 1^  jg  C 

DATE  SUBMITTED  TO  DISTRICT:      ~\  \  3  \  I S'S' 

PROJECT  MANAGER:     TELEPHONE:   -^-^^  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  O  Vo 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  CL.C/y/Oi^/e 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      ^  U  C^/   3  P.,  /^j'-T  ^ 

PROJECT  NO.:                         -  I  ( \S     DATE  SURVEY  AUTHORIZED:      ^  Izi  I 
PROJ.  NAME:     P>  ^  C/  3  c  r r  -  ^  €  ^     DATE  WORK  STARTED:   


LENGTH:  ~7 .  Z    ^  /  c  <f ESTIMATED  COMPLETION  DATE:  iItz/sI 

DATE  SUBMITTED  TO  DISTRICT:      ~\  1 .3  /  / 

PROJECT  MANAGER:    TELEPHONE:     

NO.  PERSONNEL  ASSIGNED:   %  COMPLETE:   Q  ^/ ^  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ^LC^yOvJC 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      X  30  .  l^^S 

PROJECT  NO.:     EZF   S\  -  Z  Cl)l         DATE  SURVEY  AUTHORIZED:  ll/n/r^ 

PROJ.  NAME:      U5fi5>     C/1^C<~  DATE  WORK  STARTED:   

LENGTH:  Q.  C>  /W/c  ESTIMATED  COMPLETION  DATE:      3  /z  /  /f  d 

DATE  SUBMITTED  TO  DISTRICT:      ~\\z\\  f 

PROJECT  MANAGER:   -""^  TELEPHONE:     

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   O  Vo  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  CC€^OkVC 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      ^ CV    IQ.  /9f.5" 

PROJECT  NO.:    ZT/e    9^-1  (  il)-LlS    DATE  SURVEY  AUTHORIZED:     ^/ 3 /  /^S 

PROJ.  NAME:  <W/ Z^W o- a    -  e^sr  ^  c^es T  DATE  WORK  STARTED:   

LENGTH:  I S' /Z,  /  c  € S  ESTIMATED  COMPLETION  DATE:  JjJj^JfS' 

DATE  SUBMITTED  TO  DISTRICT:      1  I  3  I  Us 

PROJECT  MANAGER:   TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:  '  %  COMPLETE:  O  V 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ^"'/c^c/y'i/e 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       -Tlz/y  Jy^'X^^^ 

PROJECT  NO.:        /frS'.  ^^/V/  /g 3         DATE  SURVEY  AUTHORIZED:     JZhj/  .^'/Ptff<r' 
PROJ.  NAME :  ^y^^^  i^yfa^^u^rO^^^/Z  DATE  WORK  STARTED:  ZJ'/fS'^ 

LENGTH:    AZS"  /i^y/fij  ,        >^^^^^Jw  ESTIMATED  COMPLETION  DATE:  -Z7/i/  J/'/fJ'j" 

DATE  SUBMITTED  TO  DISTRICT:  ^Ju/^  S/-/f^^ 

PROJECT  MANAGER:     //a ,ya./o  ,y y  c  A         TELEPHONE:        ^  <rJ'  /a>S^O  

NO.  PERSONNEL  ASSIGNED:         ^   %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

//7 


DISTRICT:  ^cXy^^OnTC 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Xt/  dV    3  O  / 

PROJECT  NO.:     /Z"5    ZG  /  -Z  C  /  W         DATE  SURVEY  AUTHORIZED:  //// 

PROJ.  NAME:     £/OIC^^0  Co.  c/^<r      DATE  WORK  STARTED:   

LENGTH:  I    V   ^l^/  C  (T^  ESTIMATED  COMPLETION  DATE:     1./  fll?l 

DATE  SUBMITTED  TO  DISTRICT:      ~\  1 3  I  /  f  S' 
PROJECT  MANAGER:  ^    TELEPHONE:   


NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:    (UcC^  Oi^JC 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     S  U  C  V  JO,  /^/f-T 

PROJECT  NO.:     i?S    '4.1^  -  I  (        O        DATE  SURVEY  AUTHORIZED:       z///  /jT^ 

PROJ.  NAME:      /VW-S /■/ c/ /I  -  /v^ o  g  r//        DATE  WORK  STARTED:   

LENGTH:  I  3 .  'A  i  cCS  ESTIMATED  COMPLETION  DATE:  iJjlJj^G 

DATE  SUBMITTED  TO  DISTRICT:      ~1  i  3  O  1  If  S 

PROJECT  MANAGER:  -^-^  TELEPHONE:  ''^-^  


NO.  PERSONNEL  ASSIGNED:  '   %  COMPLETE:   O  ^/ ^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


PROJECT  NO. 


DISTRICT:  CcO^^Qj^C 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     S  <J  C-/    3  0.  HS'^ 

Bn^    S'O^  '  Kl)  IZ      DATE  SURVEY  AUTHORIZED:  /z//  l/f^ 


PRO  J.  NAME:     /\/,  c.    CyF  /^^/CQHeO     DATE  WORK  STARTED: 

LENGTH:  Q  .  W   ^W^£<f-S  ESTIMATED  COMPLETION  DATE:      ~]  J ZZ  / f  C 

DATE  SUBMITTED  TO  DISTRICT:       ~\  1 2  I  U 

PROJECT  MANAGER:    '  TELEPHONE:    —  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  O  ' 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     CiL  (CyVO/^<f 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     X^VcV    JO,   1'^  S'S' 

PROJECT  NO.  :     f  S"~|   -  C  (  z)  Z^Cb      DATE  SURVEY  AUTHORIZED:       z/f /fS 

PRO  J.  NAME:     C  J  ^C.  d  <£"  -        ^  7"  DATE  WORK  STARTED:   

LENGTH:  /  1  .  /    /W/  C  €S  ESTIMATED  COMPLETION  DATE:  ^//s/fQ 

DATE  SUBMITTED  TO  DISTRICT:      ~1  1 3  J  J SS' 

PROJECT  MANAGER:   TELEPHONE:   ■  '  

NO.  PERSONNEL  ASSIGNED:         -----  %  COMPLETE:   O  V<, 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  C=>U>^AtcUj 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     7  j^o/^ST 


PROJECT  NO.:     F  ^-  /  eg )  4  DATE  SURVEY  AUTHORIZED:     "j/^Jl  IS'f 

PRO  J.  NAME:    l-c,llon   Co    Li^-A.  DATE  WORK  STARTED:       l4-  1 1  I 

LENGTH:  rr),L':,   ESTIMATED  COMPLETION  DATE:     ^  /sil  ^ 

DATE  SUBMITTED  TO  DISTRICT:  ll^c'/^S' 

PROJECT  MANAGER : o  ^"i^  c^,f<  TELEPHONE:  A-  /<^'73  

NO.  PERSONNEL  ASSIGNED:        3   %  COMPLETE:  /O^  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  ^OOC  DATE  SURVEY  AUTHORIZED:      J-/ 0-3^ 

:  TljD/U^jrc^  &fejt  ^/^tf  DATE  WORK  STARTED:  /-^'S'S' 


PRO J.  NAME 
LENGTH: 


ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT: 
PROJECT  MANAGER:     /).  S/^^/l/^C/f'ii, 


NO.  PERSONNEL  ASSIGNED: 


3^ 


TELEPHONE: 
%  COMPLETE: 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


/ 


7  ? 


DISTRICT:  (j/^^Jiu'C 

PREIIMINARY  SURVEY  PROGRESS  REPORT 
.  fOlR  THE  PERIOD  ENDING:    Jcj /cj  30,  /9iS^ 

PROJECT  NO.:  S  ff   9CO  9^4)  DATE  SURVEY  AUTHORIZED:    /^-f -^3 

PRO  J.  NAME:  Tp^iJC  ^1 tlCiC  S^jJ^f.       DATE  WORK  STARTED:  '  

LENGTH:        0,3  /t^y/>F3   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:  '7-/?-^^^ 
PROJECT  MANAGER:  Z3  .^S^^/i^A  C/(F/C  TELEPHONE: 
NO.  PERSONNEL  ASSIGNED:        3  %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  VA^O 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        7  -30- 

PROJECT  NO.:     /r.*/z  .  3/^-7)^9  DATE  SURVEY  AUTHORIZED:  r-^g  V 

PROJ.  NAME:   /^a^f/^t^k:  -  ^/a^r^^c^         DATE  WORK  STARTED:  ^  -  7-S¥ 

LENGTH:  /^~*/   ESTIMATED  COMPLETION  DATE:  S_3f^S' 

DATE  SUBMITTED  TO  DISTRICT:  '7-21-^^ 

PROJECT  tlANAGER:    D^//)     /^/^dCA/         TELEPHONE:       SC^S-  S2.  '/C-  

NO.  PERSONNEL  ASSIGNED:  /  %  COMPLETE:  <&3% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ^J-C/}/Oh/e 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      ^  d        ZO.  / 

PROJECT  NO.:  BRS  "ZIP  -  I  C'")!  DATE  SURVEY  AUTHORIZED:  Il/i  l/r^ 
PROJ.  NAME:      rJ .  £.     Q  f  /]L&)Oa/      DATE  WORK  STARTED:   


LENGTH:  O  .  ^    /\^  I  <-c  S  ESTIMATED  COMPLETION  DATE:     ^  I  •-/  IvC 

DATE  SUBMITTED  TO  DISTRICT:      1  /j  /  l^S 

PROJECT  MANAGER:   TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:         ^  %  COMPLETE:   Q  Vg 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:    C^<1  c/VQ  /  v/<r 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  d  cV    30  . 

PROJECT  NO.:     jZS    Z  H  "A  -  I  (.  '  ^  0         DATE  SURVEY  AUTHORIZED:      ^  J  Z:-\  /s^ 

PROJ.  NAME:      Ly^e&b  T^fi   -e^ST      DATE  WORK  STARTED:   

LENGTH:  6p.  Z    /W/^fcJ^  ESTIMATED  COMPLETION  DATE:      /  / C  Uc 

DATE  SUBMITTED  TO  DISTRICT:      ~\  /  3  t  I FS 

PROJECT  MANAGER:   TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  O  Vo 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     C>L£r^  Oi^e 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         a  ZO.  /^/■T' 


PROJECT  NO. 


^V-  3  (  Z^)  DATE  SURVEY  AUTHORIZED:       \\  Izol?'^ 

7-      DATE  WORK  STARTED:  I Z  O  /S'S 

ESTIl'lATgP  COMPLETION  DATE:       g  /  Z-Zg-S" 


PRO  J.  NAME:     M/.   ^^QS^fKc/O  :Z^^V7- 
LENGTH:  //.  _?  ^^S 

DATE  SUBMITTED  TO  DISTRICT:      ~[  1 31  I  j'S 
PROJECT  MANAGER:     /I.  Q.  /)  ^D€l2SO^  TELEPHONE:           Jd.  S  -       Z"^  C> 
NO.  PERSONNEL  ASSIGNED:         /  -Z  %  COMPLETE:   lOO  Vo 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:      B  i 11 i  ngs 


DISTRICT  DESIGN  PROGRESS  REPORT 


FOR  THE 

PERIOD  ENDING:      Auqust  2,  1985 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PFRTnn 

rEjS\l.\JU 

% 

COMP 

EST 

COMP 

DATE 

RS  302-1  _^2)  0 
RimrocK  Road-Molt 

Reconstruct  i  on 
G.  GS,  PMS 

Publ  ic 
Hear i  ng 

du 

c 

D 

2-O0 

M_6901: 1  _L1  )_Q  _____ 
Laurel -1st  Avenue 

U23ra^ing_     

PMS  Overlay 

Final 
P. I.H. 

1  9/l 

1  /Ct 

in 

1  n-ftc 

1  U  Op 

fJ*'2j5Uh  

Laurel -Mossma I n 

U£3rad_i  n2_ 
PMS  Overlay 

Pre- 
P. I.H. 

■3  1  C 

3io 

25 

1 0-o5 

F-i6-i.(2l  22  

Kl e 1 n- South 

Ufigra^ing^        _ 

PMS  Over lav 

Pre- 
P. I.H. 

1  nR 

/, 

H 

1  oo 

(il  19  

jUQiLn  uap  nOOic 

Uj2ar^ing_                    _  _ 

Widen,  PMS  Overlay,  Str. 

Pre- 
P. I.H. 

Aft 

DO 

1, 

1  Q-7 

1-0/ 

RS_3Qfi:1_C6)_3  

E.  of  Bear creek- Bel  f rv 

Recon_st  •  _and_Up2rad  i  ng 

_G_MLden.  R<;.  PM<; 

Fi  nal 
P. I.H. 

n 

1  £.  oo 

RS_3063l  _£3)_2   _   _    _  _ 
boi umous  North 

Reconsjtruct  ion   

G.  GS.  PMS.  Str. 

Pre- 
P. I.H. 

0 

1  0 

1-88 

RS_500:2  J.2)  J9  _   _   _  _ 

ReconMiruct  i  on 
G,  GS 

Pre- 
P. I.H. 

U 

/■ 

D 

1  -o9 

FJ7-1  (ij^  2- 

DU5Dy  west 

G,  GS,  PMS 
Reconstruct  ion 

Fi  nal 
P.I.H. 

n 
U 

1  -fifi 
1  -oo 

F_37-J_(I^  12  

Bus by- East  and  West 

Reconj_truct ion   

G,  GS,  PMS 

Pre- 
P. 1 .H. 

0 

0 

1-88 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 
*  -  Additional  Field  Survey  Data  Required 


DISTRICT:  Billings 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        July  31 »  1985 

PROJECT  NO.:        IB  90-7  (53)  377  CONTRACT  AMOUNT:     $  1,998»'»8l.57 

PRO  J.  NAME:      Qreycliff  East  8t  W«8t         CONTRACTOR:     Eiipire  Sand  fc  Gravl  Co..  Inc 

LENGTH:   6.7  milM   FROM  (town):         Billings.  Montana 

COUNTY:         Swtgrasa   AWARD  DATE:   

CONTRACT  TIME:  75  working  days  DATE  WORK  STARTED:      Jnna  7.  I985 

ORDER  TO  PROCEED  DATE:     V-29-85  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:  73?t   NO.  DAYS  WORKED  PER  WEEK:  5 

%  TIME  USED:         56jt   NO.  SHIFTS  PER  DAY:   2 

NO.  MEN  EMPLOYED:  55  -  70  NO.  HOURS  PER  SHIFT:   9 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Robrt  T.  Charlton  Sr.  TELEPHONE:  932-^609   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _^      ADDRESS:      P.O.Box  133if  Big  Timber,  Mt. 

59011  

GENERAL:  Guard  Rail-End  Anchor,  Raiaa  Guard  Bail,  Bevise  Guard  Rail 

 Terainal  Section-Laydown,  and  Cold  Milling  hare  bean  completed  

 on  the  project.    The  contractor  ie  preaently  placing  shoulder  

 material  on  the  shoulders  eind  placing  plant  mix  bituminous  surf. 

 Grade  "B"  on  the  roadway.    Plant  mix  bituminous  surface  grade  "B" 

 should  be  completed  in  approximately  two  daora.    The  project  as  a 

 whole  is  approximately  75?^  complete.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS-IA 


DISTRICT:  p,LU,K]6,s 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      jtulh  3/  <?a5 


PROJECT  NO.:     tjP     90'&    (/ai.^  -^^g> 
PRO  J.  NAME:  cm  jJ^i  r  -  SMr 

LENGTH:  At.  j^/i^^  

COUNTY:   -^T/LisjjATPje  

CONTRACT  TIME:  u/^^>-/x^^  ipjU'j 

ORDER  TO  PROCEED  DATE :  yf^iz/jsgy?  i,'/e>  PS 

%  COMPLETE:  o  

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $     /.  ^^e  .  S06. .  ?£> 
CONTRACTOR :     jj/^gT//£jPA/  :tyn/'/i^v^=^f'ju7-  ^, 

FROM  (town):      ^x>^^^  a/,   

AWARD  DATE:        ^A'j^yj,  .^t^y^i^SS  


DATE  WORK  STARTED: 


7-  Z9- 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


^  


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  a///} 
EFFECTIVE  OPENING  DATE:  a///) 

PROJECT  MANAGER:      ^. yy^.   Z£^je/}AJ  TELEPHONE:     ^y^g  -3gg7 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _^       ADDRESS:  ^a^j^y 


GENERAL:         ^    ^^a^  .  s^^TT/Ay^i    ^^i!>^sr>PL^t:y-^^o^   ^y^6A<s  /g>/e  ^  /Pi^^^  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 

YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE 
3255-2914  /  2-1 


CMS-14 


DISTRICT:  jS/^.UA/dS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        ^-  3h65 


PROJECT  NO.:  lR  QO'8C96)^£^  CONTRACT  AMOUNT:     $  /  49 Zj  46 B.  73 

PROJ.  NAME:  R»3gMiCL^  TurggOVH^tt^  S^.  CONTRACTOR:   B/n/fMg.  Go*jO  ^ ^eAOCL  ^X^C. 

LENGTH:       S6/7?/£j£S   FROM  (town):  ^uLmJC^  

COUNTY:      VeUJDO^SWA/E   AWARD  DATE:        A  S'SS  

CONTRACT  TIME:        75  W £).   DATE  WORK  STARTED:  ^-/i'SS 

ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE:  —  

%  COMPLETE:  /0O%>   NO.  DAYS  WORKED  PER  WEEK:  S 

%  TIME  USED:  8S%?  ~  NO.  SHIFTS  PER  DAY:   2.  

NO.  MEN  EMPLOYED:         /27   NO.  HOURS  PER  SHIFT:   9  

ACTUAL  COMPLETION  DATE:  T'Z(:>-65 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  7-Z6>-8^ 
EFFECTIVE  OPENING  DATE:  ^ 

PROJECT  MANAGER:  Dao<0  P  ^CiiU/n/nJ  TELEPHONE:        24 S-  9SOZ^  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    l2_  ADDRESS:      QsPT  Ofi^  /J/t:/MJ/OVS 

GENERAL:  /^O^eCT  \/Ot^S  tlOfAPLeTBJ^  OSi  ^  /jOSePreJD  t?A) 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


m 

CMS-14 


DISTRICT:  BlUiNelS. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  7'3H8S 


PROJECT  NO.:  JTje^O-^f^-^  SOS 
PROJ.  NAME:    ^y^yPyr  :Z^>^^ 

COUNTY:   


CONTRACT  TIME: 


uJ,D. 


CONTRACT  AMOUNT:  $  /  bO%^9.Z^.  37 
CONTRACTOR:  JZaju/) ^ 

^^OM  (town)  :   

AWARD  DATE:  ^1-^^  


DATE  WORK  STARTED; 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  /^iO 
%  TIME  USED:  ^?? 
NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


7-3'SS 


ACTUAL  COMPLETION  DATE:  7-S-S5 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  7-3-5^5 
EFFECTIVE  OPENING  DATE:      7-  SSS 

PROJECT  MANAGER:    //gjgfi  d>7fynAf/  TELEPHONE:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  /CoowA^  /YI^aH^. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 

YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE 
3255-291A  /  27 


DISTRICT: 


Rill 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  -j  ^f^C^ 


PROJECT  NO.:  jRq0.qfM)'^2L. 
PRO  J.  NAME:  lr^^^Gm<fi.^Aitsr4f. 

I^NGTH:   C.n  rrnlF.^ 

COUNTY:        R)rj  N^rn  

CONTRACT  TIME:     i^wrri^inCj  rInyA 
ORDER  TO  PROCEED  DATE:     4-/fe  -ficj 

%  COMPLETE:  

%  TIME  USED:   5^  

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:    $  ^64. /^T^./gT 
CONTRACTOR:      ////^^  Crv^^-^       ^  T^r 
FROM  (town):     Greci-  MT 
AWARD  DATE:  /R^T  


JO 


DATE  WORK  STARTED:  4-L^-&^ 
PROBABLE  COMPLETION  DATE:  q^/.fl/^ 

NO.  DAYS  WORKED  PER  WEEK:  ^  

NO.  SHIFTS  PER  DAY:  /  

NO.  HOURS  PER  SHIFT:  9  


ACTUAL  COMPLETION  DATE;   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  7'Z'6S 

PROJECT  MANAGER:     V\,Q:\nyf\l^X'  TELEPHONE:  ^^2_-Q7^^ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    £_       ADDRESS:         Pg^/.  oT  ^wyg 


/t//  major  liemc.  are  JOh^.  Pr^pfPie..  fVn.^^  AAQ- 
Si.sjprl  r>f  Cr>mpiei{on  d>fnefn/nM  en  i\  nryri  hnrf^. 

Hllin(4f  and  paving.  Chmphhrsn  i^-T  rr^^^trnr-/-  ^pr^riinn 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  B<^/a/<^S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      ^ 'SS^  

PROJECT  NO.:  XD30'^(3£>)^3I  l)Z  CONTRACT  AMOUNT:     $        7Zfy  7H.^ 

PRO  J.  NAME:  U>os^Baej4t>S- S>c,uTH  CONTRACTOR:     Bet'ed^  at=JJ^£AU  Cx>Ui>T.  l^C, 

LENGTH:      //  7  MlC^^   FROM  (town):     ^^DHnuD^  UU.^U  Uf^.-T^, 

COUNTY:     G>iGl4c>IOJ   AWARD  DATE:  S-30-e.3  

CONTRACT  TIME:    2 SO  U)o/^KJJU<^  P/I<r^:5  DATE  WORK  STARTED:  ^--27-64^ 

ORDER  TO  PROCEED  DATE:     iQ-3l-a3  PROBABLE  COMPLETION  DATE:  /0-/-QS. 

%  COMPLETE:       7-^    NO.  DAYS  WORKED  PER  WEEK:      ^S"  7o  4 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:  2 


NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:       &>  Ti:>  /O 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  M/A 

PROJECT  MANAGER:     D.C.  KtTTELSoAJ        TELEPHONE:  ^3^-Z4Zg>  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  Rg,   


GENERAL:     Fr.O<S^^:S  C>GalD.   fJr^Pk  It/  P/ZO&f^P'SJ^  rnju^l^TT^n  o/=- 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


/.V 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:        JiQy  31,  1985 


PROJECT  NO 
PRO  J.  NAME 
LENGTH: 
COUNTY:     Big  Horn 


I  ID  90-9  (62)  543  & 
P  7M  (2)  0  U-2 


Wyola  South  d:  Wyola  Conn. 
5«8  Milei 


CONTRACT  TIME: 


CONTRACT  AMOUNT:     $  7.977.895.95 
CONTRACTOR:      Hild>  Con>t.  Co.,  Inc. 
FROM  (town):    Great  Palla.  Mont. 
AWARD  DATE:  8-26-83  


220  WD 


DATE  WORK  STARTED: 


4-9-84 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   §0^ 

%  TIME  USED: 


8-29-83 


87% 


NO.  MEN  EMPLOYED: 


49 


PROBABLE  COMPLETION  DATE:  8-15-85 

NO.  DAYS  WORKED  PER  WEEK:  5  

NO.  SHIFTS  PER  DAY:   1  

NO.  HOURS  PER  SHIFT:  10 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER: 
NO 


R.J.  Schaak 


OF  ENG.  PERSONNEL  EMPLOYED:  19 


TELEPHONE : 
ADDRESS : 


343-2501 


Box  366 


V^ola  Montana.  59089 


GENERAL:        Work  in  progress  oonsiata  of  Hilda  Const.  Co..  Inc..  placing 
Poaaix  Material.  All  foaaix  has  now  been  placed.  The  paving  operation  began 
on  7-22-85.  The  PM3  Qr.  B,  has  been  placed  on  lift  #1  on  the  E.B.  lane  from 
eta.  634+04  to  939-^90.4  and  on  the  W.B.  lane  froa  sta.  790  to  939-f90.4 


Martinez  Const.,  completed  placing  the  concrete  slope  protection  at  the  Wyola 
Interchange,  the  12"  Bab.  Protectors  at  the  Wyola  Interchange,  and  all  concrete 
drainage  chutes  on  the  project.  


k  ijlperson  engineering  crew  is  assigned  to  inspection  and  layout  work. 
1  person  is  assigned  to  office  duties. 

Grading  Item  are  99^  complete.  Drainage  Iteas  are  98^  complete.  Structures  are 
100*  complete,  Poamix  is  100$  complete,  3/4"  PMS  Or.B  is  255<  complete. 


.1 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 

/J2 


DISTRICT:  Bllllnga 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         July  31.  1985 


PROJECT  NO.:     I  ID  90-9  (38)  349  U-2 

PRO  J .  NAME :  Wyoming  Line  North  

LENGTH:  5.2  Miles  

COUNTY:  Biff  Horn  


CONTRACT  TIME: 


22CMD 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  98% 
%  TIME  USED: 


91^ 


NO.  MEN  EMPLOYED: 


64 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  7,26l,l80,36 
CONTRACTOR:     Hllde  Conet,  Co..  Inc. 
FROM  (town):     Great  Palle.  Montana 

AWARD  DATE:   


DATE  WORK  STARTED: 


9-6-83 


PROBABLE  COMPLETION  DATE:  6-15-85 

NO.  DAYS  WORKED  PER  WEEK:  5  

NO.  SHIFTS  PER  DAY:  1  

NO.  HOURS  PER  SHIFT:  10 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  _ 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       R.J.  Schaak  TELEPHONE:  3^3-2501 

.19  ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Box  366 


Wyola.  Montana  59089 


GENERAL :  WoA  In  progreae  eonslats  of  Hllde  Const.  Co.,  placing  Poaalx  Material 
and  3/4"  BIS  Qr.  B   on  the  project.  Both  of  theae  lte»s  have  now  been  coapleted. 

Matflnet  Conat.,  oonpleted  placing  the  concrete  slope  protection  at  the  Aberdeen 
Interchange, and  the  Padlock  Access  Structure  at  sta.  1086^^30.  Also,  the  concrete 
Drain  chute  left  of  sta.  988-fOO  has  been  coiapleted,  


A  18  person  engineering  crew  Is  assigned  to  Inspection  and  layout  work. 
1  person  Is  assigned  to  office  duties  


Grading  lt«ss  are  99^  coaplete,  Drainage  Iteas  are  99$  complete.  Structures  are 
^00%  cosg>lete,  Poaadjc  Is  100$  coaiplete,  and  3/^"  fMS  Gr.  B  Is  100$  complete. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT:     ^U/jM^S  . 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     CTt'ty  3I^)^P,S 

PROJECT  NO.:      >erp     -4-J(3)a  CONTRACT  AMOUNT:  $ 

PRO  J.  NAME:      w/^.  XWir  .  a/^^tM  CONTRACTOR:     /?/iLTen.^^.u    ^^a/sT.  ^ 

I^NGTH:   ;5^,2    FROM  (town):       ///)\/JC/?  AJT.  

COUNTY:   gr.^^^^   AWARD  DATE:  3.  I9fi5 

CONTRACT  TIME:           ^^/>r.    /    mss  DATE  WORK  STARTED:       g-z/yu^  j9A^ 

ORDER  TO  PROCEED  DATE:      -4-Z5  .S^  PROBABLE  COMPLETION  DATE: 

%  COMPLETE:                  ^   NO.  DAYS  WORKED  PER  WEEK:  ^4- 


%  TIME  USED:  7^   NO.  SHIFTS  PER  DAY:  / 


NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:  /ji 

ACTUAL  COMPLETION  DATE:  y^//^  

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  yy^ 
EFFECTIVE  OPENING  DATE:  ^X, 

PROJECT  MANAGER:  ^^^^  TELEPHONE:      ji^g.  ^^^^ 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^_       ADDRESS:  y^gje^^  


GENERAL:           ^.    ^^7^^^^^/^^    c-^y^if.      ^^^g  ^^j,jT^^rasB  >^:r/^^,T 
— — Cff^j&K — /?7^T&/ff/tA  , — ^Aajyf  ^  >^^^<-x/i/^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:  ^j^A^jua'i 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     tyULV  31 


PROJECT  NO. : 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


CONTRACT  TIME:  >?o  u//g^/^/i>y/r  /PAifS 
ORDER  TO  PROCEED  DATE:  M'/-84 

%  COMPLETE:  /go  

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $     /.        _  07  3  ..^7 
CONTRACTOR:      /i'£Mg£jAj  ^i^irjUi^Ar/aAj  ja/c 
FROM  (town):     ^^^^                .  ^9^,^^^. 
AWARD  DATE:       .r^/.v^   ^.  j9a^  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:       ^-2^-  p,.i 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  a-j^  -bS 
EFFECTIVE  OPENING  DATE:  m/a 

TELEPHONE: 
ADDRESS: 


PROJECT  MANAGER: 


3  ¥a '  3g^  7 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL:  /^c^j^^^r  ^^'f  ^     ^^7x»'/V.f7y.    y  ^yfj>^  /yu  o/y^c^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 

YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE 
3255-2914  /  i'S 


CMS-IA 


DISTRICT:  ^y^/A/C^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        7-  2J-3S 


PROJECT  NO.:  yK/^/S^F  .37-/^3)OU'/  CONTRACT  AMOUNT:  $  ^  ^9^.0<1 
PROJ.  NAME:  CONTRACTOR:      /T//  (^/^rj^n/H.  f  <OA/S 


LENGTH: 
COUNTY: 


FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME:  /feO  ^  S'  /^^ 
ORDER  TO  PROCEED  DATE:  7-3g-;?Y 

%  COMPLETE:   23  

%  TIME  USED:  

NO.  MEN  EMPLOYED:  3 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE:  ^- /f^-^*^ 
NO.  DAYS  WORKED  PER  WEEK:  ^  I 

NO.  SHIFTS  PER  DAY:   ^  f 

NO.  HOURS  PER  SHIFT:  S  


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE: 
ADDRESS : 


PROJECT  MANAGER:  /^SA  SfTM/V^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  2. 


GENERAL: 


^/^^xy  /h^f^r.  /^U  :rT-/^/n%  £:iCBPr  /^SA/c/fJc  ^  <;T7^fP///c 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:  S/^^^/y/^;S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  y-S/SS 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


CONTRACT  TIME: 


•75  U.^ 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   


?3  


NO.  MEN  EMPLOYED: 


30 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:  $  /^20C^^3J-p.9O 

CONTRACTOR:  d^HTQey  CoAJSr. 
FROM  (town): 
AWARD  DATE: 


DATE  WORK  STARTED: 


6-3-^5 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


9-/3  8s 
S 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE: 
ADDRESS: 


PROJECT  MANAGER:    /^exS  t^^Wmfirh/ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  /p 


GENERAL:       7^  Q^jurrjUt^    /g/A^/^>t^/^/>    CrA£>/^C.  CuLUe^  J?/Sr/UiATlo^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 

YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE 
3255-2914  J:iy 


CMS- 14 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       July  31,  1985 


F  57-3  (09)  121 


PROJECT  NO. : 
PRO  J.  NAME:  Winnett-West 
LENGTH:      9.1  Miles 


CONTRACT  AMOUNT:     $  5.517,998.81 
CONTRACTOR:    Hilde  Const.  Co.,  Inc. 


COUNTY:  Fergus /Petroleum  

CONTRACT  TIME:    160  Working  Days 


FROM  (town): 
AWARD  DATE: 


Gt.  Falls,  Mt. 


8/5/83 


DATE  WORK  STARTED:  8/30/83 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   99_ 

%  TIME  USED: 


8/26/83 


89 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  7/1/85 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Passow  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    Q-J^       ADDRESS:       P.O.  Box  491 


7/1/85 


538-8731 


Lewis town.  Mt.  59457 


GENERAL :        The  Seal  and  Cover  was  completed  June  29  and  the  striping  was 
completed  July  1.  1985.     The  project  is  100%  complete.     The  project 
final  is  being  checked  in  the  field  office  as  personnel  are  available. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT: 


5130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         July  31.  1985 


RTF  57-3  (11)  88 
PROJECT  NO.:    F-HES  57-3  ( 16)  97 

PROJ.  NAME 

LENGTH: 

COUNTY: 


East  of  Lewis town-East 
Grassranqe-west  

14.9 


CONTRACT  AMOUNT:     $  2.79Q.151.7Q 


Fergtjf; 


CONTRACT  TIME:    90  Working  Davs 
ORDER  TO  PROCEED  DATE:  4/29/85 
%  COMPLETE: 
%  TIME  USED:  ^ 
NO.  MEN  EMPLOYED: 


CONTRACTOR:    Glenn  Rehbein  Excavating.  Inc. 

FROM  (town):    Plains.  Mt.  

AWARD  DATE:      April  3.  1985  

DATE  WORK  STARTED:  4/23/85  


J3. 


PROBABLE  COMPLETION  DATE:  9/1/85 
no.  DAYS  WORKED  PER  WEEK:  5-6 

NO.  SHIFTS  PER  DAY:   i 

HOURS  PER  SHIFT:  9-12 


NO. 


-25. 

ACTUAL  COMPLETION  DATE:  

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:      p;,ccn.-  TELEPHONE: 

ADDRESS:      P.Q„  Box  491 


PflSSOW  

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


IIL 


538-8731 


[pwi«;tnMn,  Mt 


GENERAL :     Paving  began  June  28.  1985,  placing  leveling  and  first  1 i ft .  They 
have  completed  the  paving  of  the  mainline  op  the  Lewistown-East  portion 

 and  have  4.3  miles  of  second  lift  to  place  on  the  Grass range-West  portion. 

 Interim  striping  is  placed  on  the  completed  portion  of  the  roadway  8/1/85. 

 The  Plant  Miw  surfacing  should  be  completed  the  week  of  Aug.  5,  85.  . 

 Some  minor  clean-up  mri    and  grading  remain  to  be  completed.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 

A'? 


CMS-IA 


DISTRICT: 


5130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       July  31.  1985 


PROJECT  NO.:  F-HES  57-3  (15)  67 
PROJ.  NAME:  Moore-Lewistown 

LENGTH:   

COUNTY: 


$  2.374.336.23 


Zl   14.1  Miles 


Fergus 


CONTRACT  AMOUNT: 
CONTRACTOR:  Empire  Sand  &  Gravel  Co. 

FROM  (town):      Billings.  Mt.  

AWARD  DATE: 


June  6.  1985 


CONTRACT  TIME:     90  Working  Days 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  0 
%  TIME  USED: 


7/8/85 


DATE  WORK  STARTED:     July  16.  1985 


11 


7 


PROBABLE  COMPLETION  DATE:  6/1/86 

NO.  DAYS  WORKED  PER  WEEK:   5_ 

NO.  SHIFTS  PER  DAY:   1_ 

NO.  HOURS  PER  SHIFT:  8 


NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE 
ADDRESS : 


PROJECT  MANAGER:  pa«;«;nw 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  4 


538-8731 


P.O.  Box  491 


[pwi«;tnwn,  Mt 


GENERAL:       The  Contractor  began  crushing  and  stockpileing  l^s  in.  CBC  

 material  July  25.  1985. No  other  activities  have  been  started  on  the 

 pro.iect.   The  sub-contracts  for  the  pipe  and  traffic  control  contractors 

has  not  been  approved  at  this  time.  


Slih-r.ontrart.nrs  nn  thp  prnjprt  win  Hp  Rra<:«;  Rnnt  Cnn«;t-,  <;ppriing;  Part.npr*; 
Inc..  Culverts:    Mark-Rite  Lines.  Striping:    Omo  Construction,  signing  and 
guard  rail  itpm«:   


A  4  man  pnainpftrinn  crew  has  npaHy  rnmplPtPd  sinpp  staking. 


All  of  the  drainage  pipe  have  been  staked. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-291A 


CMS- 14 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  Jy  ,.^/^  J9S£ 

PROJECT  NO.:  Rt^s  Z^^f-JOO  CONTRACT  AMOUNT:     $        ,Q>  o<j  g  .  o 

PRO  J.  NAME:       .?^^/  /^^^^^  CONTRACTOR:  /e/.e.  ^  IJ*  O^J.^.  /  -T^ 

LENGTH:  Z9.fi  /i^//^^   FROM  (town):  /=>/c.:^^   

COUNTY:  Af^^»J^,/J^  i^.4r^J,^^ /a.^^^  AWARD  DATE:  O^-c^^-JiS 

CONTRACT  TIME:  Q^^^LL.^  ^y/.  /^y»gg  DATE  WORK  STARTED:  -  // -Ss 

ORDER  TO  PROCEED  DATE:        ////t  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:   /go   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  ^  NO.  SHIFTS  PER  DAY: 


NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:     aH'  /S-^jT 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  gr-n  -Ss 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  X?^//5^e.  TELEPHONE:  3Z3 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  /'.a.  j  ^4 


GENERAL:        P^sJeJ .^^^  ^^^LLJsT::^^  JQS-^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-291A 


CMS-IA 


DISTRICT:  ^//.jj/^cs 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     ciulv  3\,\3&S 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


CONTRACT  TIME:  oAVi 
ORDER  TO  PROCEED  DATE:      4  Ji  S,s 

%  COMPLETE:  /gg  

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:    $  3Si.ss 

CONTRACTOR:   g/iggy   ov^^^f  tajc.  

FROM  (town):  e,^usu<^s  

AWARD  DATE:       A/o^/fJ^t^stJe  r  /sss  

DATE  WORK  STARTED:  maipc»  /^^  /ygV 
PROBABLE  COMPLETION  DATE:  ^-zp^-bs 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT:  — 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  ^/^ 


PROJECT  MANAGER: 


^aAA*J 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE: 
ADDRESS: 


GENERAL:      7y/.5^   /^^a7£CT  iJ.  c-gy^^J.^ rj^  .  ^/ajaa.    uwy^'i  Tujejiji^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-291A 


m 

CMS-H 

DISTRICT: 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^'3^^6S 

PROJECT  NO.:    /V/  JQOJ^ (£) 
PRO  J .  NAME :  SoaTH  57"  \a/. 

LENGTH:       Q.  /^j  

COUNTY:  YeHjOlUSTOfOfL  

CONTRACT  TIME:     9Z>  W-  P.  

ORDER  TO  PROCEED  DATE:     6' 6^85 

%  COMPLETE:   ^ —  

%  TIME  USED:  

NO.  MEN  EMPLOYED:  ^ —  

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  ^   

EFFECTIVE  OPENING  DATE:  ^ — 

PROJECT  MANAGER:  Q^iQ  P  £ddk/m*J    TELEPHONE:         Z4S'  98oL  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^       ADDRESS:      QefT.    q/^  UlGl4L0t^*fS 

GENERAL:     IH/S  f^6ZBCT  WAS  JLCT  0^>vf^/^xg  Z7j  /f6S  ^ /?£U/iRD£\^ 


CONTRACT  AMOUNT:  $  <944,  283  •  ^9 
CONTRACTOR:  £'/rJPij2JS  3^  ^ &£AoeL. 

FROM  (town):  BjCL^/Of^  

AWARD  DATE:  (^-28^SS  

DATE  WORK  STARTED:  ^  

PROBABLE  COMPLETION  DATE:  //^/'6S 
NO.  DAYS  WORKED  PER  WEEK:  — 

NO.  SHIFTS  PER  DAY:   ^ 

NO.  HOURS  PER  SHIFT:  ^ — ' 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:  ^^Z:;^. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


CONTRACT  TIME; 


CONTRACT  AMOUNT:  $ 

CONTRACTOR:  >f?.;.^/^  ^.^UJ.J^  3^ 

FROM  (town): 
AWARD  DATE: 


DATE  WORK  STARTED; 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE: 

%  TIME  USED:   

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    ^ fj^  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


07-09-AS 


3Z  ?  - 


ADDRESS: 


GENERAL:  ^T^  ^j..^  So    .^.^  «  ^.^^^/.^J 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
X',^  YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS-U 


DISTRICT:  5130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       July  31.  1985 

PROJECT  NO.:       HES  80-3  (l)    63  CONTRACT  AMOUNT:  $  

PROJ.  NAME:   North  Of  Stanford  CONTRACTOR:      Wickens  Const. 


LENGTH:  0.0  Miles   FROM  (town):  Lewistown.  Mt. 

COUNTY:      Judith  Basin  AWARD  DATE: 


CONTRACT  TIME:  20  Working  Days  DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE: 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       Passow  TELEPHONE:  538-8731 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  0-4         ADDRESS:        P.O.  Box  491 


Lewistown,  Mt.  59457 


GENERAL:  ThP  bids  for  the  Contract  were  opened  July  25.  1985.  No  futher 
information  has  been  recieved.  

A  4  man  engineering  crew  was  assigned  to  stake  the  drain  pipes  and  the 
embankment  in  place.    This  is  100%  completed.  ._ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


.1 

DISTRICT:  Q^^jL^/^CS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        7'  3h6S 

PROJECT  NO.:  / 004-/^7)  CONTRACT  AMOUNT:     $  /S?  29 A  SO 

PRO  J.  NAME:  Q^AAin  /?£/f  ^  /S^^mJ  CONTRACTOR:    S^kj  0'Li=A2Y 

IJiNGTH:  (D'OOMi   FROM  (town):  QlLLiAJd^  

COUNTY:     )fe^COCj g   AWARD  DATE:  /'S'8S  

CONTRACT  TIME:  3Y  .  HR^      DATE  WORK  STARTED:         4-/i,  '8S 

ORDER  TO  PROCEED  DATE:    2-'^-8'^  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:  S 

%  TIME  USED:   NO.  SHIFTS  PER  DAY:   /  

NO.  MEN  EMPLOYED:         J 6   NO.  HOURS  PER  SHIFT:  Q 

ACTUAL  COMPLETION  DATE:  J^^y  /f6y  1^8^ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  Jcy^y  26^  \^BS 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  fiAuiD  R  Gct^umk)  i^iEmm-.    245-  98oL  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^       ADDRESS:     OeffT.  Q/S  Ujd/JOJAi^S 
GENERAL:  fh>J\SCT  NAJAS  do^  pLETSn     GfJ  JuL^  /9fi<' 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     rCJy  J9/^  J^^'^ 


PROJECT  NO.:      PS  M^/-/  Ci\0 


PRO  J.  NAME:       /Z'^.JJ.J^  /P^^a^ 

LENGTH:   ^.  S^A^,/^^ 

COUNTY: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):   

AWARD  DATE: 


CONTRACT  TIME:   

ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  

%  TIME  USED:   


DATE  WORK  STARTED; 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     /^^^  ^  t^n^  TELEPHONE 

ADDRESS : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  C-  7 


/^^.  ^^^^  yti^ 


GENERAL:         -y^/^   pr-^J^f  .  J x-J^^/c/  J< 


t 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT: 


5130 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         J"ly  31,  1985 


PROJECT  NO.:      RS  236-1  (07)    0  DATE  SURVEY  AUTHORIZED:  11/7/84 

PROJ.  NAME:    Hilger-Winifred   jj^^pj.  STARTED:  2/8/85 


LENGTH:         24.12  miles   ESTIMATED  COMPLETION  DATE:  2/15/86 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       Passow  TELEPHONE:  538-8731 


NO.  PERSONNEL  ASSIGNED:  0  %  COMPLETE:  0 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


CMS- 16 

DISTRICT:  Billlnga 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       July  31.  I985 

PROJECT  NO.:       BB  9056   DATE  SURVEY  AUTHORIZED:  1-20-8^ 

PROJ.  NAME:      Duck  Cre»k  Bridga  DATE  WORK  STARTED:       OctoW  ^1^  1Q84 

LENGTH:   *^   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  Robert  T.  Charlton  Sr.  TELEPHONE:  Q^2-46QQ  

NO.  PERSONNEL  ASSIGNED:  0  %  COMPLETE:   I5  

Manpower  unaTailablo. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2916 


DISTRICT:  ^.'l/j'^^^s 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     J^T/^  31  ^  J  f 

PROJECT  NO.:     /Ps  J^fS  I  -  f  Ci)  O  DATE  SURVEY  AUTHORIZED:  <S^-EI'8^ 

PROJ.  NAME:  Getyse^v  -  A/ar-^/  DATE  WORK  STARTED:  y/^/Q-S^- 

LENGTH:  ^.  <£,  Af^A-^   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  ^Df,  i    '^r^"^        TELEPHONE:        3^3  -34-^^  

NO.  PERSONNEL  ASSIGNED:  n  %  COMPLETE:  jf-g  

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ^M/./A/^.f 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       ^rutv  ^il 

PROJECT  NO.:     brs    ^za  -/  0)0  DATE  SURVEY  AUTHORIZED:  /?^^ 

PROJ.  NAME:     ea_^£Boo  ^J^^/r  iiJi.^Ahsy,j^kzi  DATE  WORK  STARTED:   7-^,^   

LENGTH:         ^f>,nr..  ESTIMATED  COMPLETION  DATE:  /r-9-Si 

DATE  SUBMITTED  TO  DISTRICT:  a^/a 

PROJECT  MANAGER:      ^         ^gypyfA/  TELEPHONE:  ^<^>?-   

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  /i(:>  

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ^/^/>c/^s 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       gt^Lv         1 9S.^ 

PROJECT  NO.:     ^>p>r  ^.  /  ^g)  y  DATE  SURVEY  AUTHORIZED:  y^. 

PROJ.  NAME:    g>»<s^  ce^ek'^e.       ptein^,       DATE  WORK  STARTED:   

eew6s    ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT: 

PROJECT  MANAGER:  TELEPHONE:  ^^^..^^^^  

NO.  PERSONNEL  ASSIGNED:  4  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  B/Z,U^^<: 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    ^Ju^y    3/j  J9&S 

PROJECT  NO.:    F S5 '2(3^3^  DATE  SURVEY  AUTHORIZED: 

PROJ.  NAME:    R(^0\/ie^  ^  JL/U/aJA  DATE  WORK  STARTED:        /'/D  -Sj- 

LENGTH:     2SA  ^  i>  2    ESTIMATED  COMPLETION  DATE:  /^"/SSS 

DATE  SUBMITTED  TO  DISTRICT:  /2'S^S3 

PROJECT  MANAGER:   QoUiQ  R  SC^I/Z^aJ  TELEPHONE:  2^5-9SOZ  

NO.  PERSONNEL  ASSIGNED:        Q  %  COMPLETE:  4>7 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       July  31,  1985 

PROJECT  NO.:    RS  297-1    (01)  24  DATE  SURVEY  AUTHORIZED:  10/7/82 

PRO  J.  NAME:    Hedgesvi lle-North  DATE  WORK  STARTED:  11/15/82 

LENGTH:   8^^0   ESTIMATED  COMPLETION  DATE:  n/a 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:         Passow   TELEPHONE:  538-8731  

NO.  PERSONNEL  ASSIGNED:    _0   %  COMPLETE:  90  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DIRECT  PARTICIPATION 
FEDERAL  HIGHWAY  ADMINISTRATION 


* 

'4 


i 


i 


MONTHLY  PROGRESS  REPORT 
DIRECT  FEDERAL  CONSTRUCTION 
MONTANA 


REV.  7/15/85 


FH  61-1(5) 
Northfork  Flathead 
River  Highway 


LOCATION 
Flathead  County 


PERCENT  %  WORK  COMPLETED 
TIME  AND  ESTIMATED 

USED         COMPLETION  DATE 


CONTRACTOR  AND 
CONTRACT  AMOUNT 


9.655     Grading  and 

aggregate  surfacing 


83% 
10/15/86 


Hilde  Construction 
Co.,  Inc. 
$4,033,405.45 


FH  12-1(2)  and 
F-HES  5-3(26)133 
Whitefish-Eureka  Hwy 

Flathead  &  Kootenai 
Flathead  &  Lincoln  Co. 

Grading  and  — 
surfacing 

Poe  Asphalt  Paving, 
Inc. 

$3,676,846.90 

OMAD  18(13) 
Minuteman  Missile 
Base  Roads 

Cascade,  Judith  Basin, 
and  Teton  Co. 

36.5 

Crushed  aggregate 
surfacing 

Konitz  Contracting, 
Inc. 

$518,400.00 

OMAD  18(14) 
Minuteman  Missile 
Base  Roads 

Fergus  and  Wheatland 
Co. 

33.50 

Crushed  aggregate  — 
surfacing 

Konitz  Contracting, 
$579,460.00 

GP:ml:3gg 


<4 


I 


